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MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 
CONSTRUCTION  REPORT  FDR  PERIOD  ENDING  12/31/90 
*h  MISSOULA  DISTRICT  *** 
PRIHE'CONTRACTOR 


o>  a £ 


PROJECT  NUMBER 
PROJECT  DESIGNATION 


MILEAGE 


TYPE  OF  WORK 


PAGE  NO:  I 

HOKTT-DEPT:- Qr_HTGRRA?5'PR0T: “PARAEEF 
^ WT-TTE' ■' TEFTBir ' PERCENT ' r COTISr V COTIT' 
CONTRACT  CONTRACTOR  WORN  BEG.  PROJECT 

AWARD _AMT._ PAYMENTS ___  _ _ PEOJ.COMP.  COMPLETE 


TIME 


USED 


1R  90-1(105)15 
HAU6AN  WEIGH  STATION 


WEIGH  STATION 


0.000 


C.D.  CONTRACTORS 
$ 2,728,604  I 2,717, 527  $ 


RTF-BRF  1-H3im 
TROY  - LIBBY  (W.  SECT.) 

F 1-1(32)03  l F-DE  0201(802) 
TROY  - LIBBY  (E.  SECT.) 

RTF  1-1(33)17  U1 
TROY  REST  AREA 


6,  GS,  PMBS,  l OGFC 


WASHINGTON  CONSTRUCTION 


15.965 


*23,121,799  * 28,127,907  * 


F 5-9(7)160 
DICKEY  LAKE  - N.  I S, 


G,  GS,  PMBS,  l 06FC 


8.719 


J.J.  WELCOME  CONST.  CO.,  INC. 
* 8,150,575  $ 8,008,339  t 


RS  212-1(9)0 

DIXON  - N. 


S,  GS,  PMBS,  SEAL  i COVER  A-l  PAVING,  INC. 

3,3<tit  * 1,538,775  * 1,581,550  $ 


RTF  1-1(33)17  U2 
TROY  REST  AREA 


e/5 


PMBS,  l COMPLETE  R.A,  FACILITY  SKINNER  ENTERPRISES 
0,000  * 979,608  $ 922,333  $ 


I 2 

P | 

rn  z 

2*-h 

><*> 

- 


c_, 

3=s 


o 

Q 

r s 


o^co 


RTF-BRF  7-1(36)23 
DARBY  - S. 

RTF-BRF  7-1(37)31 
DARBY  - N. 


6,  GS,  PMBS,  l STR'S. 


WASHINGTON  CONSTRUCTION 


14.627 


* 10,712,583  $ 10,198,980  * 


CG) 

ojrnco  CO 

<£>*  33  —A 
Ok  > 

N)  37 

o -<, 


C/l 


Cl 

o 


F 6-1(90)96 


WIDENING  & PMBS  OVERLAY 


RIVERSIDE  CONTRACTING 


02/08/88 

03/19/88 

**03/09/91 


**07/30/91 


F . ’ . M , JOHNSON,  ROBERT  L. 
PHONE  NO. 82 1-9968 
98.0 


197.5 


10/07/68  F.P.M.  MITCHELl,  JAMES  D. 

11/16/88  PHONE  NO. 295-5782 

**07/06/91 


98 . 0 


99.2 


12/13/88  F.P.M.  PIEDALUE.  EUGENE  B. 

02/27/89  PHONE  HO. 381-2213 

**10/30/9!  98.0  7t,  i. 


10/02/89  F.P.M,  WILlIAMS,  JAMES  R, 

11/20/89  PHONE  NO. 721 -1769 

09/28/90  100,0  97  s 


12/1^99  r.p.M.  MITCHELL,  JAMES  J. 

03/05/90  PHONE  NO. 295*5782 

**01/30/9}  89.0 


BY  09/01/90 


12/15/89  F.P.M.  JOHNSON,  ROBERT  L. 

01/ c9/90  PHONE  NO. 821-9968 


99.7 


80.7 


02/02/90  F.p.m,  GREEN.  JAMES  L. 
PHONE  NO. 258-6853 


»*  ESTIMATED  COMPLETION  DATE  ONLY 


Digitized  by  the  Internet  Archive 
in  2017  with  funding  from 
Montana  State  Library 


https://archive.org/details/constructionrepo1991mont 


BAIE:01/09/9i 


PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION 

rfftwpffmmTJ'-ir " 

F 6-1(48)50 

THOMPSON  FALLS  - E.  & U. 

5.145 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REFORT  FOR  PERIOD  ENDING  12/31/90 
**♦  MISSOULA  DISTRICT  **♦ 

zz:zziizmmiizz;zz 

TYPE  OF  HORN  CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 


i 2,527,011  $ 2,662,367  $ 


PAGE  NO:  2 

HDRT7-DEpT:-DF-flISHjjaYs-pRD3:“BANAGER 

aw  ii  Air ' ■ ramr  ■ raor  ■ r toNsr.  _ * r tirnr. 

WORK  BEG.  PROJECT  TIME 

FRO J . COMP . COMPLETE  USED 



1 i / 30/90 

100.0  >?i.i 


IR  90-1(109)23  STR.  REPAIR 

ST.  REGIS  RIVER  BRIDGES 

0.000 


FRONTIER-WEST,  INC. 
t 687,161  i 503,004 


02/02/90  F.P.M.  CHEZICK , LAWRENCE  J. 

03/19/90  PHONE  NO. 826-4457 

*♦07/30/91  73.2  90. u 


RTF  1-1(40)32  PMBS  OVERLAY,  SEAL  l COVER 

U.S.  2 - LIBBY 

RTF  1-2(49)23 

LASALLE  RD.  - KALI SPELL 

RTF  33-1(4)0 

MT  37  - LIBBY 

5.550 


A-l  PAVING,  INC. 


752,501  i 466,506 


04/02/90  F.P.M.  TQMBRINK,  DAN 

06/21/90  PHONE  NO. 756-7023 

♦*06/30/91  BY  09/01/90 


62 . 0 


RTF  1-2(48)185 
JAVA  - SUMMIT 
RTF  83-2(4)78 
SWAN  LAKE  - N. 


PMS  OVERLAY  AND  S l C NELCON,  INC. 


17.700 


$ 1,559,529  $ 1,366,001 


05/04/90  F.P.M.  CHRISINGER, KENNETH  L 
05/22/90  PHONE  NO. 844-3808 
♦*06/30/91  BY  09/01/90 

87,6 


RTF  19-2(12)38  PMBS  OVERLAY,  SEAL  L COVER  MARVIN  A.  REHBEIN 

PHILIPSBUR6  - MAXVILLE 

RTF  46-1(1)0 

CHIEF  JOSEPH  PASS  - E. 

17.600  i 1,539,130  $ 1,476,015 


05/04/90  F.P.M.  GREEN,  JAMES  L. 

06/28/90  PHONE  NO. 258-6853 

11/02/90  BY  09/01/90 


1 00 . 0 


IR  90-2(81)109  STR.  WIDENING  l PMBS  OVERLAY  JENSEN  PAVING 

BONNER  INTERCHANGE 
F 24-1(31)0 
BONNEF,  - W. 

1-100  $ 830,732  $ 733,830 


06/04/90  F.P.M.  MAART,  WILLIAM  C. 

07/09/90  PHONt  NO. 549-6491 
*#06 ■ 30/91 

86.3  143.3 


♦*  ESTIMATED  COMPLETION  DATE  ONLY 


IAIE:01/0?/?l 


PROJECT  NUMBER  MILEAGE 

M1ECLDE.5I6NA.TI0N 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  12/31/90 

***  MISSOULA  DISTRICT  ***  PAGE  NO:  3 

pgIHE-CORTRKTOR  flOfiTrDEPTT'OF’RTGflBftVS'PROlT'BRRfiGER 

- " PERCFFT  ‘ V TDTTST. ' " V CONT  . 

TYPE  OF  WORK  CONTRACT  CONTRACTOR  WORK  BEG.  PROJECT  TIME 

AWARD  AMT.  PAYMENTS  PROJ.COHP.  COMPLETE  USED 


3R  9041(11)  STR.  I APPRS. 

E.FK.  BITTERROOT  - NE  OF  SULA 

0.051 


TAHIETTI  CONSTRUCTION  CO, 
163,496  $ 143.695 


07/09/90  F.P.M,  HAART,  WILLIAM  C. 

08/07/90  PHONE  NO. 599-6991 

**01/30/91  87.9  68. 5 


RTF  58-1(7)9  PMBS  OVERLAY 

BLUE  BAY  - N.  t S. 

14.918 


A-!  PAVING,  INC. 

$ 8,986,958  t 805,888 


07/09/90  F.P.M,  TQMBR INK . DAN 

09/05/90  PHONE  NO. 756-7083 

**08/30/91  38.9  38.8 


BHF  1-1 128)6  STR.  WIDENING 

N.W,  OF  TROY 
F 1-1(88)0 
TROY  - W. 

HES  56-8(3)30 
3 LOC'S.  - S.  OF  TROY 
FH  68-1(9)87  (RS  508) 

YAAK  RIVER  ROAD 

16.678 


RIVERSIDE  CONTRACTING 


08/07/90  F.P.M.  MARIN,  GARY  R. 
08/13/90  PHONE  NO. 756-7089 
**09/30/91 


9,389,569  { 8,913,58?  $ 


66.9 


RTF  89-1(86 >2  U2 
BONNER  - N.E. 


SLIDE  CORRECTION  WESTERN  MATERIALS,  INC. 


9.026 


114,090  t 100,779 


06/23/90  F.P.M.  GREEN,  JAMES  L. 

10/11/90  PHONE  NO. 258-6653 
**01/30/91  83.9  88.9 


RTI  90-3(65)150  RUT  FILLING  WITH  RALUHAC  PAVEMENT  PLANNING  CO 

DRUMMOND  - E.  IN. 

12.200  $ 111,398  $ 


08/23/90  F.P.M.  WILLIAMS,  JAMES  R. 

/ / PHONE  NO. 721-1769 

**06/30/91  0.0  BY  11/01/90 


BR  9095(5)  STR.  I APPRS. 

CANAL  - 9 HI.  N.  OF  LONEPINE 

0.130 


TAHIETTI  CONSTRUCTION  CO, 
115,998  $ 101,398 


08/29/90  K.P.M.  CHEZ  ICR,  LAWRENCE  J. 

09/19/90  PHONE  NQ. 826-9957 
**01/30/91  87. 7 BY  .) 5/15/91 


IB.  90-8(78)99 


PCCP  REHABILITATION 


DIAMOND  SURFACING, INC 


10/05/90  F.P.M-  HAART,  WILLIAM  C. 
"’HONE  NO, 599-6991 


**  ESTIMATED  COMPLETION  DATE  ONLY 


DAIE:01/0?/9i 

PROJECT  NUMBER 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  1 E/31. 90 
***  MISSOULA  DISTRICT  *** 

pRIflrc0RTRfiCT0R 


MILEAGE 


TYPE  OF  WORK 


CONTRACT  CONTRACTOR 

AWARD  AMT,  PAYMENTS 


PAGE  NO:  9 

flgjjTrDEPTrUF'RTBflaBVS'PROr'BBHAGER 

' mw  MTF ' ' PTPlBTT  " PERCENT"  - y flJHSrr ' Y CANT. 
WORK  BEG,  PROJECT  TIME 

PRO J, COMP.  COMPLETE  USED 


fTissrar-Tr 

11.219 

t 

4,633,334 

$ 129,503  $ 

rrrfw 

**09/30/9? 

2.8 

HI55M.A  DISTRICT  TOTALS: 

t 66,636.687 

\ ftmTO  * 

9S.T 

***  bUTTE  DISTRICT  **t 

RTF-BRF  8-1(13)11 

G,  GS,  PMBS,  6 STR. 

SK  CONSTRUCTION,  INC, 

09/02/68 

F.P.N.  O'BRIEN, MURRAY  (ACT) 

AVON  - ELLISTON 

10/03/98 

PHONE  NO. 494-3224 

12.000 

$ 

7,996,857 

$ 8,32i,A97  $ 

07/31/90 

1 00 . 0 

114.2 

F 19-1(9)10 

WIDENING,  PMBS  OVERLAY,  i STR. 

JIM  GILMAN 

EXCAVATING  INC. 

07/11/89 

F.P.M.  HELD,  TERRY  (ACTING; 

WEST  VALLEY  HGWY  - ANACONDA 

00/24/8° 

PHONE  N0.h9h-2403 

6.699 

t 

1,513,143 

1 1,479,596  $ 

10/16/90 

100.0 

96.4 

RS  411-1(3)0 

G,  GS,  PMBS,  l STR'S. 

PIONEER  READY  MIX 

08/08/89 

F.P.M.  NcCORhICK, THOMAS 

SPRINGHILL  ROAD 

08/21/89 

PHONE  NO, 586-5074 

6,300 

t 

3,032,373 

» 2,949,605  $ 

09/28/90 

100.0 

99.3 

EACF  24-8(8)43 

WIDENING,  PMBS  OVERLAY,  SEAL  i 

JIM  GILMAN  EXCAVATING  INC. 

09/05/39 

F.P.M.  ENGSTEDT,  CARL 

OVANDO  - E. 

COVER 

10/05/89 

PHONE  NO. 44^-6326 

12.200 

$ 

4,249,572 

1 4,076,992  $ 

**07/06/91 

95.9 

82.4 

1R  15-1(72)17 

PMBS  OVERLAY,  SEAL  t COVER 

EMPIRE  SAND  AND  GRAVEL  CO.. INC 

11/03/99 

F.P.M.  WILLIAMS,  PAUL 

LIMA  - REDRQCK 

02/05/90 

PHONE  NO. 683-6290 

IR  15-1(73)37 

1 l / 02/90 

RED  ROCK  INTERCHANGE  - N. 

38.350 

$ 

6,129,210 

$ 6,069,461  * 

100.0 

105.7 

HES  4141(62) 

GUARDRAIL,  SLOPE  FLATTENING, 

LA.  CONSTRUCTION 

11/03/8? 

F.F.M.  HUNTER, LARRY 

3 LOG'S,  - DIST,  12 

L SIGNING 

04/30/90 

FHONE  NO. 782  -1797 

0 . 000 

t 

36,336 

$ 33,771  $ 

i 0/23/90 

ioo.o 

16.7 

**  ESTIMATED  COMPLETION  DATE  ONLY 


fiSIE:01/09/91 


PROJECT  NUMBER  MILEAGE 

MJECLBE„SI6_NA.II_0N„ 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  12/31/90 

***  BUTTE  DISTRICT  ***  PAGE  NO;  5 

PRTflrCONTRACTOf!  MORTrUEFTT'OF'fllGRBAYS'FROJT'RfiNAGER 

M-mTT“PMEHT' ' TOW  V ttJN5T7  " V tffllT. 

TYPE  OF  WORE  CONTRACT  CONTRACTOR  WORK  BEG,  PROJECT  TIME 

AWARD  AMT.  PAYMENTS  PROJ.COHP.  COMPLETE  USED 


F 11-1(18)99 

G,  GS,  PMBS,  L CURVE  CORREC- 

BIG SKY  ASPHALT  CO. 

9 MI.  S.  OF  LIVINGSTON 

TION 

0.917 

t 305,526  $ 315,995  $ 

12/15/89  F.P.M.  SAUNDERE- -LESLIE 

08/22/90  PHONE  NO. 222-91 99 

10/17/90  100.0  70.0 


IR  15-2157)99 
BUXTON  - S. 


PMBS  OVERLAY,  SEAL  L COVER  JIM  GILMAN  EXCAVATING  INC. 


16.699 


3,899,356  $ 3, 415,629  $ 


12/15/89  F.P.M.  HELD,  TERRY  (ACTING! 

02/05/90  PHONE  NO. 994-2903 

♦*06/30/91  38.7  70.2 


IR  90-9(38)199  PMBS  OVERLAY 

RACETRACK  - WARM  SPRINGS 

12.266 


H.  K.  CONTRACTORS,  INC. 

$ 3,510,600  % 3,302,008  $ 


12/15/59  F.P.M.  O'BRIEN. MURRAY  (ACT) 

03/26/90  PHONE  N0.999-3221* 

10/19/90  100,0  95.8 


BR  9039(1)  STR,  l APPRS. 

YELL.RV.  - N.W.  OF  PINE  CREEK 

1.510 


COP  CONSTRUCTION  CO. 

807,018  $ 780,302  $ 


02/02/90  F.P.M.  HERMAN,  TED  (ACTING) 

03/01/9C  PHONE  NO. 222-6110 
**05/06/91  76.7  69.9 


BR  9020(8)  STR.  & APPRS. 

W.FK.RQCK  CR.-E.OF  SKALKAHG 
BR  9020(9) 

MID  FK  ROCK  CR  - SW  OF  P BURG 

0.217 


BINKERD  CONSTRUCTION,  INC. 
335,035  $ 309,751  $ 


02/27/90  F.P.M.  GILMAN,  ROBERT 

09/03/90  PHONE  N0.999-j229 

**02/23/91 


91.0 


88. J 


IR  15-3(98)193 
ELK  PARK  - BOULDER 


EROSION  CONT.  L PMBS  OVERLAY  GLENN  REHBEIN  EXCAVATING, INC. 


20.100 


$ 1,223,290  I 1,169,386  $ 


09/02/90  F.P.M.  HUNTER, LARRY 

05/07/90  •'HONE  NO. 782-1 79" 
**03/09/91  95.2 


87.9 


RTF  11-1(21)59  MILLING  & PMBS  OVERLAY  PIONEER  RFftDY  MIX 

PARI  ST.  - JVINGSTON 

RTF  50-2(27)90 

MAIN  ST.-  BOZEMAN 

RTM  1806(2) 


05/09/90  F.P.M.  SAUNDERS,)  ESI  IE 

07/30/90  PHONE  NO, 222-8199 

1 0/ 1 0/90  BY  10/01/90 


**  ESTIMATED  COMPLETION  DATE  ONLY 


DAIE:0i/09/?i 


PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION 

™TrFrr-"wrE 

1.880 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  12/31/90 

***  BUTTE  DISTRICT  ***  PAGE  NO:  .*> 

PRIME'CORTRACTOR  HORTrDEPTrOF’RIGflBfiVrPROJT'RfiflAGER 

_ mwwr--mrni~-m?wr~rmsrrrTm: 

TYPE  OF  WORK  CONTRACT  CONTRACTOR  WORK  RES . PROJECT  T ME 

AWARD  AMT.  PAYMENTS  PRO]. COMP.  COMPLETE  USED 


$ 319,54?  t 334,492  * 


100 


RT  22(11)  LEVELING,  SEAL  L COVER  JIM  GILMAN  EXCAVATING  INC. 

WHITEHALL  - W. 

RT  22(12) 

ELK  PARK  FRONTAGE  RD. 

RTF  46-7(3)68 
E.  OF  WISE  RIVER  - E. 

RTF  69-1(6)0 
WHITEHALL  - KERB'S  JCT. 

RTS  359-1(1)0 
KEBB'S  JCT.  - CARDWELL' 

RTS  441-2(1)4 

CRACKERVILLE  - OPPORTUNITY 

36.600  $ 1,349,241  t 1 ,074,527  t 


05/04 / 90  F.P.H.  WILLIAMS,  PAUL 

08/06/90  PHONE  NO. 683-6290 

**06/30/91  BY  / / 


79.6 


BRS  205-1(12)1  STR'S.  1 APPRS.  (2  STR'S.)  TAMIETT!  CONSTRUCTION  CO. 

THREE  FORKS  - E. 

0.191  1 946,181  $ 450,446 


05/04/90  F.P.M.  McCQRMiCK, THOMAS 

06/11/90  PHONE  NO, 586-5074 

10/27/90  100,0  100.0 


RT1-SMP  OOOB ( 28 > PAVEMENT  STRIPING 

BUTTE  DIST.  STRIPING 

328.700 


INTERSTATE  SPECIALTIES,  INC. 
312,465  $ 273,039  $ 


07/09/90  F.P.M.  DOUGHERTY,  HUGH  ACT 

07/31/90  phone  no. 494-3224 

0 9/27/9 0 1 0 0 . 0 BY  10/01/9 0 


RTF  8-1(14)25  FROST  HEAVE  REPAIR 

1 HI.  W.  OF  HacDONALD  PASS 

0.000 


RIVERSIDE  CONTRACTING 
237,517  $ 243,123 


U8/07/?U  F.P.H,  DOUGHERTY,  HUGH  (ACL 

09/13/90  PHONE  NO, *+44-3224 

**06/06/91  98.0  48.2 


RS  540-1(7)27 
DEEP  CREEK  BR.  - N. 


S,  GS,  PMBS,  6 PIPE 


0.647 


SWAN  AND  SONS  CONST.  CO. 
567,017  t 405,812  % 


03/07/90  F.P.M,  SAUNDERS, LESLIE 

09/04/90  PHONE  NO. 222-6199 
**06/06/91  71.6  73.3 


**  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OP  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOP  PERIOD  ENDING  12/31/90 

DATE:01/09/91  ***  BUTTE  DISTRICT  ***  PAGE  NO-  7 

PRTPt'CORTF'ACTOf;  HDHT;‘DEPT;_OF'RIGflHfiVS'PROJT'fWNBGER 

AMF  MTF ' ' PERCENT’ " PERCENT' " TONET. " ‘ T CENT. 


PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE  TYPE  OF  WORT 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

WORK  BEG. 
PRO J. COMP. 

PROJECT 

COMPLETE 

TIME 

USED 

F 69-1  (5)0 

STORM  DR. INSTALLATION 

JIM  GILMAN  EXCAVATING  INC. 

08/29/90 

F.P.H,  HELD,  TERRY  (ACTING) 

LESION  AVE.  - WHITEHALL 

0.000 

t 270,333  $ 269.353  $ 

10/16/90 

11/27/90 

PHONE  NO. 494-2403 

1 00 . 0 

35.0 

F-86-K10A 

ALIGNMENT  CHANGE 

KM  CONSTRUCTION  CO., 

INC. 

OR/ 29/ 90 

F.P.H.  McCORHICK .THOMAS 

BRIDGER  CANYON  ROAD 

0.340 

$ 179,990  $ 97, 

,550  $ 

09/24/90 

**06/30/91 

PHONE  NO. 586-5074 

54.2 

55.6 

HES  205-1(14)21 

FLASHING  BEACON 

MIDLAND  ELECTRIC  CO.  INC. 

08/29/90 

F.P.H.  McCORMICK, THOMAS 

E.  OF  BELGRADE 

0.000 

$ 6,140  $ 5.718  $ 

10/23/90 

11/35/90 

PHONE  NO. 586-5074 

100.0 

53.3 

BRF-F  84-1(5)8 

STR.  fc  APPRS. 

COP  CONSTRUCTION  CO. 

10/05/90 

F.P.M.  W I EBE , HAROLD 

MADISON  RV.  - E.  OF  NORRIS 

0.000 

$ 1,735,825  $ 156,376  $ 

i 1/02/90 
**09/30/91 

PHONE  NO. 685-3290 

9.0 

5.9 

SMP  199(90)  CRUSH  L STOCKPILE 

JIM  GILMAN  EXCAVATING  INC. 

12/14/90  F.P.H.  EN6STED7,  CARL 

MAINT.  STOCKPILE  - DIST.  *2 

/ / PHONE  NO. 444-6326 

0.000 

$ 277,500  * 0 i 

**06/30/91  0.0 

BY  06 

i/30/9l 

SMP  3499(90)  CRUSH  l STOCKPILE 

L.A.  CONSTRUCTION 

12/14/90 

F.P.M.  SAUNDERS, LESLIE 

MAINT.  STOCKPILE  - DIST.  »2 

/ / 

PHONE  NO. 222-8 199 

0.000 

$ 79,500  $ 

0 t 

**06/30/91 

0 . 0 

BY  06/30/91 

'Fnr 


*♦  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  12/31/90 


DATE:01/09/91 

***  GREAT  FALLS  DISTRIC"  *** 

PAGE  NO:  8 

PRIME  CONTRACTOR 

fi0RTT-CEpT:-DF-aTGR8fiY3-pRO3:-RARflGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE  TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

WfffiF  DTH"  ~ ~ PURTTETTr  " PTRTW " T lUNBT.  ‘ ‘ Y CDIFT. 
WORK  BEG.  PROJECT  TIME 

PRQI.CQMP.  COMPLETE  USED 

F-RRS-BRF  60-2(19)81 

GREAT  FALLS  - E. 

8,  GS,  F'CCP,  SEAL  £ COVER,  £ 
STfi'S. 

8.897 

SLETTEN  CONSTRUCTION  CO. 

$ 10,076,911  $ 10,160,663  t 

12/07/87  F.R.M.  THOMSON.  BOB 

02/16/88  PHONE  NO. 727-9350 

11/10/99  100.0  9i.T 

F 60-2(23)90 

PMBS  OVERLAY 

UNITED  MAT'LS  OF  GREAT  FALLS 

05/01/89 

F.P.M.  THOMSON,  BOB 

10th  AVE.  S.  - GT. FALLS 

06/05/89 

PHONE  NO. 727-9350 

2.929 

1,053,522  $ 997,152  $ 

10/16/89 

100.0 

88.5 

RTP-BR.F  29-1(29)23 

6,  GS,  PMBS,  SEAL  £ COVER,  £ 

NELCON,  INC. 

08/08/99 

F.P.M.  STEEN,  GARY 

GREENOUGH  HILL  - N. 

SIR. 

08/22/89 

PHONE  NO. 299-5560 

3.936 

$ 

3,868,837  t 9,211,959  $ 

**06/06/91 

98.0 

93.  ( 

F-BRF  29-9(8)117 

6,  GS,  PMBS,  SEAL  £ COVER 

SK  CONSTRUCTION,  INC. 

10/02/89 

F.P.M,  SMITh,  WALT 

SIMMS  - W. 

10.606 

11/16/89 

PHONE  NO. 269-5676 

$ 

5,691,596  t 5,820,935  $ 

**06/06/91 

98  = 0 

99.3 

IR  15-8(95)366 

PMBS  OVERLAY,  SEAL  £ COVER 

SLETTEN  CONSTRUCTION  CO. 

12/15/89 

F.P.M.  LEO,  DENNIS 

SHELBY  - N. 

19.633 

03/08/90 

PHONE  N0.939-2'*70 

$ 

2,823,099  $ 2,537,096  $ 

10/18/90 

100,0 

75.6 

RTF  10-2(17)73 

BIG  SANDY  - N.£  S. 

16.100 

6,  GS.  PMBS,  £ REPL.  STR'S. 
(W/PIPES) 

RIVERSIDE  CONTRACTING 

09/02/90 

06/05/90 

F.P.M.  GREGORY,  DOUGLAS 
PHONE  NO. 398-26 13 

$ 

6,732,115  $ 6,095,323  $ 

**05/06/91 

90.5 

90.6 

RTM  5210(5) 

1st  AVE.  N.  - 6REAT  FALLS 

1.300 

G.GS.PMBS,  ST.  SEW.,  SAN. SEW., 
f WATER  SYS. 

UNITED  MAT'LS  OF  GREAT  FALLS 

05/09/90 

06/12/90 

F.P.M.  THOMSON,  BOB 

PHONE  NO. 727-9350 

t 

2,999,798  $ 2,923,191  $ 

**01/ 30/91 

96.9 

99.0 

F 1-9(12)279 

PMBS  OVERLAY,  £ SAN.  SEWER 

NELCON,  INC. 

06/09/90 

F.P.M,  l.EO,  DENNIS 

**  ESTIMATED  COMPLETION  DATE  ONLY 


DAIE:01/09/91 


PROJECT  NUMBER  MILEA6E 

PROJECT  DEB  1 6NATION 

fflmrsTr-THmr” 

RTF  67-1(1)0 
SHELBY  - N.U. 

2.044 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  12/31/90 

»*  GREAT  FALLS  DISTRICT  *♦#  PAGE  NO:  9 

PRIRE“CORTRRCTOR  ROUTnJEPTT'Or  HTSRBB75"PR03T'RRR5BER 

" WMf  MTF  " ‘ PERUNT  ” PIRtWT  " V TC1NST.' ' TftWT 

TYPE  OF  WORK  CONTRACT  CONTRACTOR  WORK  BEG.  PROJECT  TIME 

AWARD  AMT.  PAYMENTS  PROJ.CQMP,  COMPLETE  USED 

WH37W 

**01/30/91 


$ 737,977  i 616,432  i 


63.5 


106.7 


RS  228-219)30  S,  GS,  & BIT.  SURF  TRT.  (BSTi  NELCON,  INC. 

5 MI.  S.  OF  FORT  BENTON  - S. 

9.208  $ 2,338,819  $ 1,980,984  $ 


06/04/90  F.P.M.  ENDERSON,  6LEN 

06/29/90  PHONE  NO. 622-5369 

**06/30/91  84.7  86.0 


RTF  24-4(10)127  PMBS  OVERLAY 

SIMMS  - SUN  RIVER 

10.400 


RIVERSIDE  CONTRACTING 
2,099,435  $ 271,586  $ 


10/05/90  F.P.M.  SMITH,  WALT 
10/22/90  PhONE  NO. 264-5678 

#*10/30/91  IP . 9 


F 1-3(18)256  PMBS  OVERLAY 

CUT  BANK  - E. 

F 1-3(19)255 
MAIN  ST.  - CUT  BANK 

15.740 


RIVERSIDE  CONTRACTING 

12/14/90 
/ / 

**11/16/91 

F.P.M.  LtO,  DENNIS 
PHONE  NO. 434-2470 

3,292,027  $ 0 1 

0,0 

SMP  399(90)  CRUSH  t STOCKPILE 

MAINT.  STOCKPILE  - DIST,  13 

0.000 


MONTGOMERY  CONSTRUCTION 
88,650  $ 0 $ 


12/14/90  F.P.M.  THOMSON,  BOB 

/ / PHONE  NO. 727-4350 

**06/30/91  0.0  BY  06/30 '91 


V^"1W2r.WVir.nV.722"V FTj; 

— *** 


F 57-7(9)306 

PMBS  OVERLAY,  SEAL  i COVER 

PORTABLE  PAVERS,  INC. 

09/05/8? 

F.P.M.  FRIEND,  DAVE 

LINDSAY  - S.E. 

11/02/89 

PHONE  NO. 365-2877 

10.300 

$ 1,277,074  * 1,103,985  $ 

10/26/90 

100.0 

»*  ESTIMATED  COMPLETION  DATE  ONLY 


DAJEiOi /09/9 1 


PROJECT  NUMBER 
PROJECT  DESIGNATION 

ifcTHFfranr"""'" 

EKALAKA  - S.  (N , SECT . ) 


MONTANA  DEPARTMENT  OF  HISHWAfS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  12/31/90 
***  GLENDIVE  DISTRICT  *** 

“POrCORTKAC™ 


MILEAGE  TV PE  OF  WORK  CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

tie;  ■srsimrc,'  iwras — tortart  tavdts  ■ tt ; 

& SEAL  l COVER 

8.200  $ 1,510,995  $ 1,939,800  $ 


PAGE  NO  :1 0 

fiORT:-DEpT:-Cp-flIGH|W7S-pRO]:-HBRfiBER 

■ mw  mtf ' ■ PERrorr  - percent  - v msrr  r imv. 

WORK  BEG.  PROJECT  time 

PRO J. COMP.  COMPLETE  USED 

"Tw<f?rar"' TT.T;'OTfiN5wrTwniERTT: 

11/13/89  PHONE  NO. 778-3296 

**01/30/91  95.0  35.0 


BRS  320-2(115  STR. , PIPE,  i APPRS. 

O'FALLON  6 STATION  CR.SW  ISMAY 

0.756 


TRACY  COWDREY  6 ASSOC. 

$ 933,357  $ 915,002 


12/15/89  F.P.M.  SCHNE1DT,  JOE 

05/01/90  PHONE  NO. 232-1093 

10/17/90  100.0  97.5 


IP  99-3(39)116  PMBS  OVERLAY 

ROSEBUD/CUSTER  CQ.LN.-E.l  H. 

12.775 


3LETTEN  CONSTRUCTION  CO. 
1,516,916  $ 1,311,082 


12/15/89  F.P.M.  STEWART  DONALD 

05/25/90  PHONE  HC. 232-1093 

10/26/90  100.0  89.9 


F 1-8(13)96? 

MALTA  - W. 


MINOR  WIDENING,  6 PMBS  OVERLAY  RIVERSIDE  CONTRACTING 


9.902 


1,177,778  $ 1,126,151 


02/02/90  F.P.M.  NOVAKOVICH,  DUANE 

03/27/90  PHONE  NO. 659-2519 

**06/30/91  95.6  9g , 7 


F 1-9(16)526  WIDENING,  & PMBS  OVERLAY  PRINCE,  INC. 

GLASGOW  - H. 

RTF  1-9(22)591 

U.S.  2 - W.  END  OF  GLASGOW 

13.699  $ 2,937,089  $ 2,199,521 


02/27/90  F.P.M.  lA  ROQUE.  ARCHIE 

09/09/90  PHONE  N0.22E-9978 

**06/30/91 

90.3  92.0 


RRS  9138(63)  UPGRADE  PUMPING  FACILITIES 

B.N.P.ft.  U-PASS'S  - DIST.  19 

0.000 


OLANDER  CONTRACTING  CO. 
900,309  $ 137,562 


02/27/90  F.P.M.  6REUFE,  LARRY 

05/15/90  PHONE  NO. 653-1050 
**06/30/91  39.9  98,9 


RTF  16-6(5)217 
SUMATRA  - E.  I W. 


PMBS  OVERLAY,  SEAL  i COVER 

29.200 


EMPIRE  SAND  AND  GRAVEL  CO., INC 
$ 1,597,633  $ 1,307,338  $ 


09/02/90  F.P.M.  STEWART,  DONALD 

06/20/90  PHONE  NO. 232-1093 
**06/30/91  81.8  BY  09/01/9 


**  ESTIMATED  COMPLETION  DATE  ONLY 


DATE:01/09/9l 

MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  12/31/90 
***  GLENDIVE  DISTRICT  *** 

PAGE  NO:!  1 

pRIflrc0RTRSCT0R 

RnR’rOEFrTjr-RTGRflAYS'PROJrHARAGER 

PROJECT  NUMBER 

PROJECT  DESIGNATION 

MILEAGE  TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

' ' AW t'wTT ' " PFRIINr ' PIRlINT  V COW  \ PORT . 
WORK  BEG.  PROJECT  TIME 

PRO J. COMP,  COMPLETE  USED 

F-TDT17-rrr?T7"'  """ 

BUSBY  - W. 

G,  GG,  4 PMBS 

9.986 

Tmm'-'tJFs™ 

$ 10,147,211  % 2, 06 A, 005  $ 

wfTO  rrprffr  ttrohiwot  ; TOffiE  7; 

07/09/90  PHONE  NO. 592-3660 

**06/30/92  20.3  AO. 9 

F 20-2(12)50 

SIDNEY  - S.W. 

2.554 

PMBS  OVERLAY 

BORDER  STATES  PAVING, INC. 

$ 964,191  t 910,282  $ 

05/04/90 

07/25/90 

**01/30/91 

F.F.M.  BALDWINJAHES 

PHONE  NO. 787-5701 

94.4 

103.3 

F-BRF  32-1(4)6  U2 

MACON  - N. 

0.000 

FENCING  l SEEDING  (NEGOTIATED 
TRIBAL  CONTRACT) 

AS5 1 N I BOINE  6 SIOUX  TRIBES 

$ 207,929  $ 160,835  $ 

05/29  90 
07/09/90 
**06/30/91 

F.P.H.  QUALE,  KENNETH 
PHONF  NO. 365-2877 

77.4 

BY  / / 

RS  438-1 (7)25  U2 

25  Ml.  N.  OF  NASHUA  - N. 

0.000 

FENCING  6 SEEDING  i NEGOTIATED 
TRIBAL  CONTRACT) 

$ 

A3SINIB0INE  l SIOUX  TRIBES 

69,566  $ 43,594 

$ 

05/29/90 

07/09/90 

**06/30/91 

F.P.H,  QiJALE,  KENNETH 
PHONE  NO. 365-2377 

62.7 

BY  i 

F 20-1(4)0 

GLENDIVE  - N.E. 

19.562 

PMBS  OVERLAY 

i 

BORDER  STATES  PAVING, INC. 

2,194,786  $ i, 919,668 

$ 

06/04/90 
07/11/90 
**06 '30/91 

F.P.H.  WOLF,  LARRY 

PHONE  NO. 365-2877 

87.9 

79 

F 23-3(4)108 

HAMMOND  - S.E. 

11.000 

WIDENING,  & PMBS  OVERLAY 

$ 

BORDER  STATES  PAVING, INC. 

2,321,024  $ 277,662 

$ 

07/09/90 

08/20/90 

*+10/30/91 

F.P.H.  SWANSON,  ROBERT  E. 
PHONE  NO. 778-3246 

9.8 

70 

IR  94-5(25)185 

PRAIRIE  CO.  LINE  - W. 

6.738 

MILL,  FILL,  l PMBS  OVERLAY 

$ 

PORTABLE  PAVERS,  INC, 

2,153, 992  $ 407,048 

* 

08/29/90 

09/27/90 

**09/30/91 

F.P.H.  STEWART,  DONALD 
PHONE  NO. 838-1093 

IB. 9 

30 

BRF  1-10(15)629 

BOY  ELDER  CR.-  E.  OF  BROCKTON 

0.014 

STR.  6 APPRS. 

i 

CENTURY  COMPANIES,  J V 

236,588  $ 20,345 

$ 

10/05/90 

i i 

*+06/30/91 

F.P.H.  BALDWIN  JAMES 

PHONE  NO. 787-5701 

8.6 

**  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  12/31/90 

DATE: 01/09/9 1 ***  GLENDIVE  DISTRICT  ***  PAGE  NG:12 

— joRTrDEPjroF'fliGflBSYS'PRor'fwiBGER 


PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE  TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

MUTURTE" 
WORK  BEG. 
PRO J. COMP. 

'PERrofr'?iRTHr'VTMsr.”v™T-. 

PROJECT  TIME 

COMPLETE  USED 

F 57-71 10)326 

BUSINESS  LOOP  - GLENDIVE 

F 99-1(1)0 

BUSINESS  LOOP  - GLENDIVE 

PHBS  OVERLAY,  l RUBBER  RR  XING 

2.555  $ 

PORTABLE  PAVERS,  INC. 

1,604,727  $ 252,380  » 

10/05/90 

11/07/90 

**08/30/91 

F.P.M.  WOLF,  LARRY 

PHONE  NO. 365-2877 

15.7  2.7 

F-BRF  32-1(4)6  U1 

WIDENING,  PMBS  OVERLAY,  i STR. 

PRINCE,  INC. 

10/05/90 

F.P.M.  NQVAKOVICH,  DUANE 

MACON  - N. 

10.391 

$ 3,955,992  $ 

39,561  * 

/ / 

**11/28/92 

PHONE  NO. 654-2519 

1.0 

F 57-5(14)171 

SLOPE  FLATTEN., 

PMBS  OVERLAY, S WASHINGTON  CONSTRUCTION 

10/05/90 

F.P.M.  STEWART,  DONALD 

SAND  SPRINGS  - W. 

EAL  4 COVER 

11/13/90 

PHONE  NO. 232-1 093 

8.116 

$ 5,040,677  $ 160,212  $ 

**11/30/92 

3.2 

5.0 

Ift  94-7(18)235 

MILL,  FILL,  4 PMBS  OVERLAY 

PORTABLE  PAVERS,  INC. 

10/05/90 

F.P.M. 

WOLF.  LARRY 

WIBAUX  - E.  1 W. 

RS  261-1(4)5 

5 MI.  N.  OF  WIBAUX  - N. 

12.662 

$ 1,572,238  $ 15,723  $ 

/ / 

**10/30/91 

PHONE 

1.0 

NO. 365-2877 

RS  438-1(7)25  U1 

25  MI.  N.  OF  NASHUA  - N. 

3.931 

G,  GS,  4 PMBS 

$ 

WICKENS  CONSTRUCTION, 

1,291,465  $ 323, 

INC. 

172  $ 

10/05/90 

10/15/90 

**09/30/91 

F.P.M.  LA  RGQUE.  ARCHIE 
PHONE  NO. 228-7478 

25.0 

SMP  1099(90) 

MAINT.  STOCKPILE  - DIST. 

14 

0.000 

CRUSH  4 STOCKPILE 

$ 

CENTURY  COMPANIES,  TV 

203,600  $ 

0 $ 

12/14/90 
/ / 

**06/30/91 

F.P.M.  BALDWIN, JAMES 

PHONE  NO. 787-5701 

0.0 

BY 

06/30/71 

SMP  999(90) 

MAINT.  STOCKPILE  - DIST. 

«4 

0.000 

$ 

ECK.ART  TRUCKING  INC 

81,588  $ 

0 $ 

12/14/90 

i 

**06/30/91 

F.P.M.  STEWART,  DONALD 
PHONE  NO. 232-1093 

0 . 0 

BY 

06/30/91 

**  ESTIMATED  COMPLETION  DATE  ONLY 


DATEs01/09/91 


PROJECT  NUMBER  HILEA6E 

PROJECT  DESIBHATIQM 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  12/31/90 

***  6LENDIVE  DISTRICT  ***  PAGE  N0:13 

' " PBIHrCOHTRACTOR”““ HORT:"DEPT:"OF"RIGRRAYS‘PR03T"R»NBGER 

— mir  ~ “ ?ERmrr ~ TOrrarr ~ r wr. _ ■ r cont. 

TYPE  OF  WORK  CONTRACT  CONTRACTOR  WOFtR  BEG.  PROJECT  TIME 

AWARD  AMT.  PAYMENTS  PROJ.COMP.  COMPLETE  USED 


F 85*1(17)9  6,  GS,  PMBS,  h STR. 

9 HI.  N.  OF  CIRCLE  - N. 

7.971 


SK  CONSTRUCTION,  INC. 
5,287,999  $ 0 t 


12/19/90  F.P.M.  FRIEND.  DAVE 

/ / PHONE  NO. 365-2677 

**10/30/91  0.0 


MivrimmrTomF: v w/rw,  nr  " v i wr,  i tt  - $ htx 

— - ""***  BICCTRB5‘DI5TrTCT  *** 


RS  236-1(7)0 
HUGER  - WINIFRED 


WIDENING,  PMBS  OVERLAY,  SEAL  L INLAND  ASPHALT 
COVER 

29.085  $ 2,970,067  $ 2,356.670 


07/11/88  F.P.M.  PASSOW,  ROBERT 

09/02/88  PHONE  NO. 993-2210 

06/11/90  100.0  99.3 


F 66-1(1)0 
HAYS  SLIDE 


SLIDE  CORRECTION 

L.A.  CONSTRUCTION 

07/11/89 

F.P.M.  SACKS.  RAY 

07/19/89 

PHONE  NO. 928-2127 

0.260 

$ 609,569  $ 679,210  $ 

11/08/90 

100.0 

109.8 

F-BRF  19-9(7)138 
LAVINA  - W. 


6,  GS,  PUBS,  SEAL  l COVER  SLETTEN  CONSTRUCTION  CO. 


8.535 


9,067,995  ♦ 9,195,191 


10/02/89  F.P.M.  OPIE,  BRUCE  E. 

11/07/89  PHONE  NO. 856-9897 
**01/30/91  98.0  101.6 


IR  90-9(68)993 

MILLING,  l PMBS  OVERLAY 

BORDER  STATES  PAVING, INC. 

HARDIN  - E.  L W. 

10.389 

i 2,956,153  $ 2,628,763 

11/03/89  F.P.M.  NEVILLE.  GARY 

03/17/90  PHONE  NO. 665-2812 

10/11/90  100.0  122.0 


F 93-1(9)0  PMBS  OVERLAY 

1st  AVE.  - LEWISTOWN 
F 57-3(17)81 
MAIN  ST.  - LEWISTOWN 

2.382 


CENTURY  COMPANIES,  JV 


12/15/89  F.P.M.  SACKS,  RAY 

03/06/90  PHONE  NO. 928-2127 

**01/30/91 


1,038,169  t 1,161,663 


98.0 


119.8 


*»  ESTIMATED  COMPLETION  DATE  ONLY 


UE:0i/09/?l 


PROJECT  NUMBER 
PROJECT  DESIGNATION 

ffTOZ7i5mr” — 

HILLTOP  ROAD  EXT.  - BILLINGS 
M 1027(5)  112 

HILLTOP  ROAD  EXT.  - BILLINGS 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BOREAL 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  12/31/90 

***  BILLINGS  DISTRICT  ***  PAGE  NQ:i A 

—™— — ■PRTHE'CONTRACTDR  RONTT'DEPTT'OF'RTERRfiYS’PROJT'RfiRfiGER 

■ MRiriiTTr''PETiiicr'pTRm^"ri»'.''rTT)Nr. 

MILEAGE  TYPE  OF  WORK  CONTRACT  CONTRACTOR  WORE  BEG.  PROJECT  TIME 

AWARD  AMT.  PAYMENTS  FROJ.COMP.  COMPLETE  USED 

Tr'wrTmsrTTnrniEPrr  “sonrEfr  TtwsTffljcrrOT  to  r 

01/09/90  PHONF  NO. 295-980? 

12/27/90 


0.851 


* 5,211,628  $ 5,248,065  t 


1 00 , o 


100.0 


HES  4191(46)  SIGNALS,  & TURN  BAYS 

VARIOUS  LOG'S.  - BILLINGS 

0.000 


ACE  ELECTRIC,  INC. 

19,687  $ 15,337  $ 


02/02/90  F.P.M.  SLOE.  DAVID  A. 

05/07/90  PHONE  NO. 298-3827 

11/07/90  100.0  70.0 


RS  319-1(7)26  6,  6S,  PMBS,  SEAL  h COVER  WASHINGTON  CONSTRUCTION 

BUSBY  - S.  (N.  SECT.) 

CT-RS  319-1(9)18 
BUSBY  - S.  (S.  SECT.) 

19.391  $ 6,079,197  $ 6,111,357 


02/02/90  F.P.M.  3CHAAK,  RAYMOND 

03/26/90  PHONE  NO. 592-3555 

♦*11/28/91 

98.0  82.7 


F-BRF  63-2(9)19  G,  DR,  PMBB,  PMBS 

JUDITH  GAP  - N. 

10.000 


PRINCE,  INC. 

02/27/90 

F.P.M 

. PASSOW.  ROBERT 
NO. 973-2213 

07/05/90 

PHONE 

9,355,252  $ 3,926,085  1 

**09/06/91 

90. 

i 

RS  308-1(10)1  SLIDE  CORRECTION 

BEARCREEK  SLIDE 

0.500 


L.A.  CONSTRUCTION 
279.312  $ 261,297 


02/27/90  F.P.M.  STUDEBAKER,  RAYMOND 

09/09/90  PHONE  NO. 252-7329 

11/01/90  100.0  133.3 


RT  56(19)  PMBS  OVERLAY,  SEAL  l COVER  BORDER  STATES  PAVING, INC. 

BIG  HORN  CO.  LINE  - U. 

RTS  951-1(1)0 
L0D6E  GRASS  - N. 

21.700  $ 1,233,129  $ 1,217,962 


09/02/90  F.P.M.  KESLEY,  MEL 

07/05/90  PHONE  NO. 298-3827 

11/09/90  BY  09/01/90 


1 00 . 0 


BR  9099(9)  STR,  l APPRS. 

YELLOWSTONE  RV.-S.E.  GREYCL1FF 

0.366 


COP  CONSTRUCTION  CO. 

710,938  $ 693,990  $ 


05/09.90  F.P.M.  STUDEBAKER,  RAYMOND 

06/07/90  PHONE  NO. 252-7329 
♦♦09/06/91  90.5  66.1 


**  ESTIMATED  COMPLETION  DATE  ONLY 


DATE:01/09/91 

MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  12/31/90 
***  BILLINGS  DISTRICT  *** 

PAGE  NO : 1 5 

PRIME  CONTRACTOR 

MONT.  DEPT.  DF  RIGRHftYS  PRO! 

. MANAGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

WARD  WTF 
WORK  BEG. 
PRO J. COMP, 

PERCENT  PERCENT  l ECNST. 

PROJECT 

COMPLETE 

* CENT. 
TIME 

USED 

F 14-3(6)118 

A HI.  E.  OF  SHAWMUT 

0.000 

UNDERDRAIN  INSTALLATION 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

$ 53,199  t 53,712  $ 

07/09/90 

09/19/90 

11/15/90 

F.P.M.  QPIE,  BRUCE  E. 

PHONE  NO. 056-4897 

100.0 

163.3 

RTF  16-1(21)12 

BILLINGS  - N. 

F 16-1(25)22 

17  HI.  N.  OF  BILLINGS  - N. 

11.366 

*,  GS,  l PMBS 

EMPIRE  SAND  AND  GRAVEL  CO,, INC 

$ 6,923,777  $ 9,989,558  $ 

07/09/90 

07/25/90 

**11/06/91 

F.P.M.  SLOE,  DAVID  A. 

PHONE  NO. 248-3827 

64,8 

73.3 

RTF  61-3(7)39 

GRASSRANGE  - N.  1 S. 

F 61-3(9)96 

N.  OF  GRASSRANGE 

11.592 

WIDENING,  PMBS  OVERLAY,  SEAL  l 
COVER 

SLETTEN  CONSTRUCTION  CO. 

$ 3,800,617  * 1,692,613  $ 

07/09/90 

08/10/90 

**09/06/91 

F.P.M.  SACKS,  RAY 

PHONE  NO, 428-2127 

44,5 

47.0 

IR  90-0(118)953 

LOCKWOOD  - PINEHILLS  INTCH. 

3.795 

PBMS  OVERLAY,  6 RAMP  REVISION 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

$ 1,509,329  $ 1,300,729  $ 

07/09/90 

08/02/90 

**06/06/91 

F.P.M.  KE6LEY,  MEL 

PHONE  NO. 248-3327 

86.5 

75 . 0 

IR  90-9(79)593 

WYOLA  - S. 

IR  90-9(75)599 

WYOMING  LINE  - N. 

10.992 

MILLING,  t PMBS  OVERLAY 

PORTABLE  PAVERS,  INC. 

$ 3,869,529  $ 3,797,662  $ 

07/09/90 

08/06/90 

**01/30/91 

F.P.M.  NEVILLE,  GARY 

PHONE  NO. 665-2812 

i 

96.9 

3Y  11/01/90 

BR  9056(B) 

YELL.  RV.  - E.  OF  HOSSMAIN. 

0.360 

STR.  t APPRS. 

SLETTEN  CONSTRUCTION  CO. 

$ 1,570,757  $ 571,999  $ 

08/07/90 

06/31/90 

**10/30/91 

F.P.M,  TAYLOR,  DONALD 

PHONE  NO. 252-9735 

26.4 

29.4 

IR  99-1(51)29 

MILL,  FILL,  i PMBS  OVERLAY 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

08/29/90 

F.P.M.  QPIE,  BRUCE  E. 

PHONE  NO. 856 -489? 


**  ESTIMATED  COMPLETION  DATE  ONLY 


DATE:01/09/91 

MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 
CONSTRUCTION  REPORT  FOR  PERIOD  ENDING 
***  BILLINGS  DISTRICT  *** 

12/31/90 

PA6E_N0:16 

PRIME  CONTRACTOR 

ROOT  DEPT.  OF  HIGHWAYS  PROJ.  MANAGER 

■ - FFRCETfr  ■ m rorr " v imr.  - - r rw. 

PROJECT  TIME 

COMPLETE  USED 

PROJECT  NUMBER 

PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

WORK  BEG. 
FRO  I .COMP. 

PfflffEYSTnrfiff'-TDSTEir 

22.78* 

$ 

6,536,119  $ 2,882,631 

$ 

+*11/30/91 

99.1  22.0 

BRM  1028(1) 

REPL.  STR.  (W/PIPES), 

i APPRS. 

MIDLAND  0‘LEARY  INC. 

10/05/90 

F.P.M.  TAYLOR,  DONALD 

DRY  CREEK  BR.  - BILLINGS 

10/18/90 

PHONE  NO. 252-9735 

0.100 

$ 

130,768  $ 129,328 

$ 

♦*02/17/91 

95.1  26.7 

IR  90-9(71)509 

PHBS  OVERLAY 

BORDER  STATES  PAVING, INC. 

10/05/90 

F.P.M.  SCHAAK,  RAYMOND 

CROW  AGENCY  INTCH.  - S. 

/ j 

PHONE  NO. 592-3555 

7.917 

i 

6,139,568  $ 61,395 

$ 

**11/30/91 

1.0  9.2 

SUP  299(90) 

CRUSH  AND  STOCKPILE 

FISHER  SAND  AND  GRAVEL  CO. 

12/19/90 

F.P.M.  OPIE,  BRUCE  E. 

NAINT.  STOCKPILE  - DIST.  #5 

/ / 

PHONE  NO. 856-9897 

0.000 

$ 

969,888  $ 0 

$ 

**06/30/91 

0.0  BY  06/30/91 

mntiEOiSTOCT'TDmr: rwMr.^rr-yw^iw  ~ f 

***~5TATE~BIBE"***~~ 

STATE  BIDE  TOTALS:  f Of  of 

iT.iJ 

***  »** 
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HONIARA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

_ _ ^ctctyj  i.ir  CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  01/31/91 

DAIE:0S/06/9l/jjCZ_C^  7^  Wt'  m HISSOULA  DISTRICT  *** 


PAGE  NO: 


PRJHE  CONTRACTOR 

'f50RT:"DtPT:"OF"RI5RBfiYS"PROJ: 

"RANAHEh 

PROJECT  NUMBER 

PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

tffilflM 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

TTwMfDATr 
WORK  BEG, 
PRO J, COMP, 

' ' PEREERT  ■ PEREEffr  " T EDNST. " ' 

PROJECT 

COMPLETE 

FEWT, 

TIME 

USED 

IR  90-1(105)15 

HAU6AN  WEIGH  STATION 

0.000 

WEIGH  STATION 

C.D.  CONTRACTORS 

1 2,420,343  $ 2,717,527 

02/08/B8 

03/14/88 

**03/17/91 

F.P.M.  JOHNSON,  ROBERT  L. 
PHONE  NO. 821-4468 

99.0 

14".  5 

RTF-BRF  1-1(31 ) 14 

TROY  - LIBBY  (W.  SECT.) 

F 1-1(32)23  l F-DE  0201(802) 

6,  GS,  PMBS,  l 08FC 

WASHINGTON  CONSTRUCTION 

10/07/88 

11/16/88 

**07/06/91 

F.P.M.  MITCHELL.  JAMES  D. 
PHONE  NO. 295-5782 

TROT  - LIBBY  (E.  SECT. 
RTF  1-1(33117  HI 
TROY  REST  AREA 


F 5-4(7)160 
DICKEY  LAKE  - N.  I S. 


RTF  1-1(33)17  U2 
TROY  REST  AREA 


15.965 


8.71* 


G,  GS,  PMBS,  k Q6FC 


$ 19, *74, 070  $ £8,294,497 

J.J.  WELCOME  CONST.  CO.,  INC. 
$ 7,062,320  t 8.050,628 


98.0 


94.2 


PMBS,  1 COMPLETE  R.A.  FACILITY  SKINNER  ENTERPRISES 
0-000  $ 468,095  $ 422,383 


12/13/88  F. P.11,  PI  ED  ALOE,  EUGENE  P. 

02/27/89  PHONE  NO. 881-2213 
**10/30/91  98.0  ?<♦  l 


12/15/89  F.P.M.  MITCHELL,  JAMES  D. 

03/05/9)  PHONE  NO. 295-578? 

**04/07/91  90,2  BY  i)9/0i/9 


J 

'“^7.-353 


ERF  7-1(36)23  6,  GS,  PMBS,  & SIR'S.  WASHINGTON  CONSTRUCTION 

RTF-BRF  7-1(37)31 
DARBY  - N. 

i 10,517,746  $ 10,192,231 


12/15/89  F.P.M.  JOHNSON.  ROBERT  L. 

01/24/90  PHONE  NO. 821-4468 

**07/30/91 


96.9 


fr  £:iJ50,*fc  WIDENING  i PMBS  OVERLAY 

THOMPSON  FALLS  - U. 

F 6-1(42)50 

THOMPSON  FALLS  - E.  I W. 

5.145 


RIVERSIDE  CONTRACTING 


2,504,519  $ 2,662,367 


02/ U2/90  F.P.M.  GREEN,  JAMES  L. 
02/22/90  PHONE  NO. 259-6873 
11/30/90 


1 00 . 0 


/] . I 


**  ESTIMATED  COMPLETION  DATE  ONLY 


DAlEi02/06/?l 

PROJECT  NUMBER 


IR  90-1(109)23 

ST.  REGIS  RIVER  BRID6ES 


RTF  1-1(90)32 

U.S.  2 - LIBBY 

RTF  1-2(99)23 

LASALLE  RB.  - KALI SPELL 

RTF  33-1(9)0 

HT  37  - LIBBY 


RTF  19-2(12)38 
PHILIPSBURG  - MAXVILLE 
RTF  96-1(1)0 
CHIEF  JOSEPH  PASS  - E. 


IR  90-2(81)109 
BONNER  INTERCHANGE 
F 29-1(31)0 
BONNER  - W. 


MILEAGE 


0.000 


5.550 


17.600 


1.100 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 


CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  01/31/91 


***  MISSOULA  DISTRICT  m 

PAGE 

NO:  2 

PRTflE  CORTRHTOR 

'RDRT'."SEPT:"jrRIGR3BV5'PRGI 

. MANAGER 

TYPE  OF  WORK 

ORIGINAL 
CONTRACT 
AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

hOARFDATE 
WORK  BEG. 
PRO J. COMP. 

- - fff.t  - mmr  ~ v const. - 

PRO JECT 

COMPLETE 

V IW . 
TIME 
USED 

STR.  REPAIR 

FRONTIER-WEST, 

i 687,161  $ 

INC. 

503,009 

02/02/90 
03/19/90 
**07/30/9 1 

F.P.M.  CHEZICK,  LAWRENCE  J. 
PHONE  NO. 626-9957 
"3.2 

90.0 

PMBS  OVERLAY, 

SEAL  i COVER 

A-!  PAVING,  INC. 

09/02/90 

06/21/90 

**06/30/91 

F.P.M,  TOHBRINK , DAN 

PHONE  NO. 756-7023 

BY  1)9/01/9 

* 752,501  $ 966,506 

62.0 

PMBS  OVERLAY, 

SEAL  i COVER 

MARVIN  A.  REHBEIN 

05/09/90 

06/28/90 

11/02/90 

F.P.M.  GREEN,  JAMES  L. 
PHONE  NO =258-6852 

BY  09,'0l/9 

1 1,996,766  $ 1,976,015 

100.0 

STR.  WIDENING  L PMBS  OVERLAY 

JENSEN  PAVING 

06/09  90 
07/09/90 

F.P.M.  MAART,  WILLIAM  C. 
PHONE  NO. 599-6991 

**06/30/91 

♦ 830,732  $ 733,830  88.3 


BR  9091(11) 

E.FK.  BITTERROOT  - NE  OF  SULA 


STR.  & APPRS. 

0.051 


TAHIETTI  CONSTRUCTION  CO. 
159,576  $ 193,695 


07/09. /RO  F.P.H.  NAART,  WILL  IAN  C. 

08/07/90  PHONE  NO. 599-6991 
♦*09/07/91  90.0  eg  c 


RTF  52-1(7)9  PMBS  OVERLAY 

BLUE  BAY  - N.  i S. 

19.918 


A-l  PAVING,  INC. 
2,976,510  $ 805,892 


07/09/90  F.P.M.  TOHBRINK , DAN 

09/05/90  PHONE  NO. 756-7C23 

**08/30/91  32.5 


**  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  CF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  01/31/91 


DATE: OE/ 06/91 _ 

***  MISSOULA  DISTRICT  *** 

PAGE 

NO:  3 

PRIME  CONTRACTOR 

8CN7.  DEPT’. “OF “H 1 3HWRYE* PRO J ; 

HJNhGEn 

PROJECT  NUMBER 

PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

BRlBlUftl 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

jwwir 

WORK  BEG. 
PRO J. COMP. 

' ’ PERCETir  * RCRTM"  ‘ V CONST' ' ' 
PROJECT 

COMPLETE 

VTW. 

T 'ME 

UCED 

BHF  1-1(00)6 

N.W.  OF  TROY 

F 1-1(08)0 

TROY  - W. 

HES  56-0(3)30 

3 LOG'S.  - 5.  OF  TROY 

FH  60-1(9)07  < RS  508) 

YAAK  RIVER  ROAD 

16.678 

STR.  WIDENING 

i 

RIVERSIDE  CONTRACTING 

9,920,830  $ ?,938(137 

03/07/90 

08/13/90 

**09/30/91 

F.F  .6.  MARIN,  3ARY  R. 

PHONE  NO. 756-7029 

A A , 5 

2C 

C J . 

RTF  09-1(06)0  U0 

BONNER  - N.E. 

9.006 

SLIDE  CORRECTION 

$ 

WESTERN  MATERIALS,  INC. 

119,090  t 100,779 

08/23/90 
10/1 1 / 9 0 
**09/07/91 

F.F.M.  GREEN,  JAMES  L. 

PHONE  NO. 258 -6853 

88.4 

86.9 

RTI  90-3165)150 

DRUMMOND  - E.  1 H, 

10.000 

RUT  FILLING  WITH  RALUMAC 

$ 

PAVEMENT  PLANNING  CO 

111,398  $ 0 

08/23/90 

**06/30/9 1 

F.P.M.  WILLIAMS.  JAMES  F, . 
PHONE  NO. 721 - 1769 

(j  , 0 M 

iy  n/oi/9 

BR  9095(5) 

CANAL  - 9 MI.  N.  OF  LONEPINE 

0.130 

STR.  t APPfiS, 

$ 

TAMIETTI  CONSTRUCTION  CO. 

115,990  $ 101,392 

08/29/90 

09/19/90 

**09/07/91 

F.P.M.  CHEZ I CL . LAWRENCE  T. 
PHONE  NO. 626.-4957 

37.7 

Y 05/15/9 

1R  90-0(78)99 

MISSOULA  - U. 

11.019 

PCCP  REHABILITATION 

$ 

DIAMOND  SURFACING, INC 

9,633,339  $ 129,503 

10/05/90 

11/15/90 

**09/30/92 

F.P.M.  MAART,  WILLIAM  C. 
PHONE  NO. 599-699! 

£.8 

**  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  01/31/91 


DATE: 02/06/91 

***  BUTTE  DISTRICT  *** 

PAGE 

NO; 

PRIRE  CONTRACTOR 

^C0T;‘RtPTrCF'RIGPRfl75-pRrj’; 

. MANAGE i 

PROJECT  NUMBER 

PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

Oft!  STM 

CONTRACT  CONTRACTOR 

AWARD  AMT,  PAYMENTS 

WORK  BEh, 
PRO J. CuMF. 

''Ttwmr'vw.  * 

PROTECT 

COMPLETE 

vtufir. 

TIME 

USED 

F 19-1(9)10 

WEST  VALLEY  HGWY  - ANACONDA 

6.699 

WIDENING,  PM6S  OVERLAY,  L STR. 

$ 

JIM  GILMAN  EXCAVATING  INC, 

1,993,593  $ 1,979,596 

07/ 1 1 / 8s 
08/29/8? 
10/16/90 

F/K  HEiD . TERRY  (ACTING) 
PHONE  NO. 999-2903 

100.0 

96.9 

RS  911-1(3)0 

SPRINGHILL  ROAD 

6.300 

G,  GS,  PMBS,  i STR'S. 

$ 

PIONEER  READY  MIX 

2,938,801  $ 2,999,605 

08/08/89 

08/21/89 

09/26/90 

F.F.M.  McCORMICK, THOMAS 
PHONE  NO. 586-5079 

IOC  .0 

98.3 

EACF  29-2(8)93 

OVANDO  - E. 

12.200 

WIDENING,  PMBS  OVERLAY,  SEAL  l 
COVER 

i 

JIM  GILMAN  EXCAVATING  INC. 

9,063,790  $ 9,078,023 

09/05/89 

10/05/39 

**07/06/91 

F.F.M.  ENGSTEDT,  CARL 

PHONE  NO. 994-6026 

96.0 

82 . i 

IR  15-2(57)99 

BUXTON  - S, 

16.699 

PMBS  OVERLAY,  SEAL  6 COVER 

$ 

JIM  GILMAN  EXCAVATING  INC. 

3,826,188  $ 3,915,629 

12/15/39 
02/05/90 
**06/30/9 i 

R.P.M.  HELD.  TERRY  i ACTING' 
PHONE  NO .989-2903 

89.3 

7:1.2 

BR  9039(1) 

YELL.RV.  - N.U.  OF  PINE  CREEK 

1.510 

STR.  1 APPRS. 

$ 

COP  CONSTRUCTION  CO. 

807,018  i 785,667 

02/02/90 

03/01/90 

**05/06/91 

F.F.M,  HERMAN,  TED  (ACTING) 
PhONE  NO. 222-81 10 

97.9 

h.U  . 4 

BR  9020(8) 

W.FK.ROCK  CR.-E.OF  SKALKAHO 

BR  9020(9) 

HID  FK  ROCK  CR  - SH  OF  P BURG 

STR.  & APPRS. 

BINKERD  CONSTRUCTION,  INC. 

02/27/90 

09/03/90 

**02/28/91 

F.F.M.  GILMAN,  ROBERT 

RHONE  NO. 999-3229 

0.217 

$ 

330,285  t 309,800 

93.8 

B6.3 

IR  15-3(98)193 

ELK  PARK  - BOULDER 

20.100 

EROSION  CONT.  1 PMBS  OVERLAY 

$ 

GLENN  REHBEIN  EXCAVATING, INC. 

1,177,910  $ 1,173,353 

09/02/90 

05/07/90 

**03/17/91 

C.P.M,  HUNTER  L APR v 

PHONE  NO. 782- 179? 

98.0 

hi  . ^ 

**  ESTIMATED  COMPLETION  DATE  ONLY 


DAJE:0E/06/?l 


PROJECT  NUMBER  MILEAGE 

P£!J  GNAT]  ON_ 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  01/31/91 

***  BUTTE  DISTRICT  ***  PAGE  NO:  5 

PRIfiE'CORTRACTOR  RORT7"DEFTT"OrRIGRfiAYS~PRGT7~HfiNAGE 

BR1G1 WL  TMRF  T.ATF  * ' FEMT  ' PERCENT' ' Y CONST  " ' Y EOTiT 

TYPE  OF  WORK  CONTRACT  CONTRACTOR  WORK  BEG.  PROJECT  TIME 

AWARD  AMT.  PAYMENTS  PRO J. COMP.  COMPLETE  USED 


RT  22(11)  LEVELING,  SEAL  l COVER  JIM  GILMAN  EXCAVATING  INC. 

WHITEHALL  - M. 

RT  22(12) 

ELK  PARK  FRONTAGE  RD. 

RTF  46-7(3)68 
E.  OF  WISE  RIVER  - E. 

RTF  69-1(6)0 
WHITEHALL  - KEBB'S  JCT. 

RTS  359-1(1)0 
KEBB'S  JCT.  - CARDWELL 
RTS  441-2(1)4 

CRACKERVILLE  - OPPORTUNITY 

36.600  $ 1,349,241  i 1,074,527 


05/04/90  F.P.H.  WILLIAMS.  PAUL 

08/06/90  PHONE  NO. 683-6290 

**06/30/91  BY  / 


79.6 


RTF  8-1(14)25  FROST  HEAVE  REPAIR 

1 Ml.  W.  OF  MacDONALD  PASS 

0.000 


RIVERSIDE  CONTRACTING 
$ 237,517  $ 243,123 


08/07/90  F.P.M.  DOUGHERTY,  HUGH  (ACT 

09/13/90  PHONE  NO, 494-3224 

**06/06/91  99.0  43.2 


RS  540-1(7)27  G,  GS,  PMBS,  I FIPE 

DEEP  CREEK  BR.  - N. 

0.647 


SWAN  AND  SONS  CONST.  CO. 
i 567,017  $ 405,812 


08/07/90  F.P.H.  SAUNDERS, LESLIE 

09/04/90  PHONE  NO. 222-9199 
**06/06/91  71.6  73,3 


F 69-1(5)0 

LEGION  AVE.  - WHITEHALL 


STORM  DR. INSTALLATION 


0.000 


JIM  GIlHAN  EXCAVATING  INC. 
278,401  $ 269,353 


08/29/90  F.P.M.  HELD,  TERRY  (ACTING ) 

10/16/90  PHONE  NO, 494-2403 
11/27/90  100.0 


F-86-1 ( 10)4  ALIGNMENT  CHANGE 

BRIDGER  CANYON  ROAD 

0.340 


KM  CONSTRUCTION  CO.,  INC. 
179,840  $ 97,550 


08/29/90  F.P.H.  McCORMICK, THOMAS 

09/24/40  PHONE  NO. 586-5074 
**06/30/91  54.2 


BRF-F  84-1(5)8  STR.  i APPRS. 

MADISON  RV.  - E.  OF  NORRIS 

0.000 


COP  CONSTRUCTION  CO. 
1,735,325  $ 225,181 


10/05/90  F.P.H.  WIEBE,  HAROLD 

11/02/90  PHONE  NO. 685-8290 
**09 / 30/91  13,0  0.8 


»*  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  01/31/91 


DATE: 02/06/91 

*+♦  BUTTE  DISTRICT  *** 

PAGE 

NO:  & 

. ‘MANAGER 

~rmr. 

TIME 

USED 

PR  T CONTRACTOR 

MONT.  D-PT,  OP  HIGHWAYS  PRO! 

■ ~mmr  ■ percent-  " v ednst-.- 

PROTECT 

COMPLETE 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

ORIGINAL 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

AWARD  DATE 
WORK  BEG. 
PRQJ . COMP . 

SMP  199(90; 

MAINT,  STOCKPILE  - DIST.  12 

0.000 

CRUSH  6 STOCKPILE 

JIM  GILMAN  EXCAVATING  INC. 

i 277,500  $ 0 

12/19/90 

01/28/91 

**06/30/91 

F.P.M.  ENGSTEDT.  CARL 

PHONE  NO. 999-6326 

0 . 0 

BY  -6/30  '9 

SMP  3999(90) 

MAINT.  STOCKPILE  - DIST.  *2 

0.000 

CRUSH  l STOCKPILE 

L.A.  CONSTRUCTION 

$ 79,500  t 0 

12/19/90 
/ / 

**06/30/91 

F . s . IT  = SAUNDERS,  LESLIE 

PHONE  NO. 222-8199 

0.0 

BY  06/30/9 

BUTTE  DISTRICT  TOTALS: 

$ 19,391,886  t 16,507,220 
***  BRHT‘FA[[S“DTSTRTCT"iii 

BD.j 

F-RRS-BRF  60-2(19)81 

GREAT  FALLS  - E. 

8.897 

G,  GS,  PCCP,  SEAL  6 COVER,  6 
STR'S. 

SLETTEN  CONSTRUCTION  CO. 

t 9,291,973  $ 10,160,663 

12/07/8? 

02/16/88 

11/10/89 

F.P.M.  THOMSON,  BOB 

PHONE  NO. 727-9350 

100.0 

91.7 

F 60-2(23)90 

10th  AVE.  S.  - GT. FALLS 

2.929 

PMBS  OVERLAY 

UNITED  MAT 'LS  OF  GREAT  FALLS 

$ 1,129,779  $ 997,152 

05/01/89 

06 / 05 / 89 
10/16/89 

F.P.M.  THOMSON,  BOB 

PHONE  NO. 727-9350 

100.0 

86.5 

RTF-BRF  29-1(29)23 

6REEN0UGH  HILL  - N. 

3.936 

6,  GS,  PMBS,  SEAL  & COVER.  6 
STR. 

NELCON,  INC. 

$ 3,686,020  t 9,216,507 

08/08/89 

08/22/89 

**06/06/91 

F.P.M.  STEEN,  GARY 

PHONE  NO. 299-5560 

98.0 

93.  J 

F-BRF  29-9(8)117 

SIMMS  - w. 

10.606 

G,  GS,  PMBS,  SEAL  & COVER 

SK  CONSTRUCTION,  INC. 

$ 5,702,212  * 5,820,935 

10/02/89 
i 1/16/89 
**06/06/91 

F.P.M.  SMITH,  WALT 

PHONE  NG.269-56',B 

93 . 0 

Vh.3 

RTF  10-2(17)73 

BIG  SANDY  - N.l  S. 

16.100 

6,  GS.  PMBS,  i REPL.  STR'S. 
(W/PIPES) 

RIVERSIDE  CONTRACTING 

i 6,193,598  $ 6,116,288 

ii9  / 09/90 
06/05/ 90 
**05/06/91 

F.P.M.  GREGORY,  BQLSLAF. 
RHONE  NO. 378-26 13 

98.0 

9 :.6 

**  ESTIMATED  COMPLETION  DATE  ONLY 


PROJECT  NUMBER  MILEAGE 

DESJ  GN  AJJ  ON_ 


TYPE  OF  WORK 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  01/31/91 
***  GREAT  FAILS  DISTRICT  *** 

PRTflrcQRTRrroR 

C-RIGIM 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 


RTM  5210(5) 

1st  AVE.  N.  - GREAT  FALLS 


G.SS.PNBS.  ST.  SEW.,  SAN. SEW., 
I WATER  SYS. 

1.300 


UNITED  HAT 1 LS  OF  GREAT  FALLS 
2,4B6,463  i 2,423, INI 


RAGE  NO;  7 

fiC|jT:-nppT  ”o?  'fiI3R8fi?S  ‘PROlT'RfifiRGER 

- mw^-'mmr-Kmw-rimrrr  mr. 

WORM  BE3.  PROJECT  T1ME 

PR  0 L CQMPj  _ _ COMPLETE USE  p_ 

05/04/90  F.P.M.  THOMSON.  BOB 

06/12/90  PHONE  NO. 727-4350 
*#04/07/9 i 97.  j 99.0 


F 1-4(12)279  PHBS  OVERLAY,  l SAN.  SEWER  NELCON,  INC. 

MAIN  ST.  - SHELBY 
RTF  67-1(1)0 

SHELBY  - N.W.  . t ...  ,oa 

2.044  t /■■j6,  jYO  $ fc  16, 432 


06/04/90  F.P.M.  LEO,  DENNIS 

07/53/90  PHONE  NO. 434-2470 

**04/07/91 


37.3 


RS  228-2(9)30  G,  S3,  l BIT.  SURF  TRT.  (BST) 

5 MI.  S.  OF  FORT  BENTON  - 3. 

9.203 


NELCON,  INC. 

2,180,755  * 1,989,193 


06/04/90  F.P.M,  ENDERSOM , GLEN 

06/59/90  PHONE  ND. 622-5369 

**06/30/91  91.2  66,0 


RTF  24-4(10)127  PMBS  OVERLAY 

SIMMS  - SUN  RIVER 

10.400 


RIVERSIDE  CONTRACTING 
$ 2,099,435  $ 438,874 


10/05/90  F.P.M.  SMITH,  WALT 

10/22/90  PHONE  NO. 264-5678 
**10/30/91  20.9 


F 1-3(18)256  PMBS  OVERLAY 

CUT  BANK  - E. 

F 1-3(19)255 
MAIN  ST.  - CUT  BANK 

15.740 


RIVERSIDE  CONTRACTING 


12/14/90  F.P.M.  LEO,  DENNIS 

/ i PHONE  NG. 434-2470 

**11/16/91 


3,292,027  $ 33,075 


1 .0 


SMP  399(90)  CRUSH  i STOCKPILE 

HAINT.  STOCKPILE  - DIST.  13 

0.000 


MONTGOMERY  CONSTRUCTION 
88,650  » 


12/14/90  F.P.M.  THOMSON,  BOB 

/ / PHONE  N0.727-435C 

♦*06/30/91  0.0  BY  06/3)/ 


W.lf 


**  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDIN6  01/31/91 


DATE : OE/Ofe/91 

***  GLENDIVE  DISTRICT  *** 

PAGE 

NO:  6 

PRIME  CONTRACTOR 

RONTT  DtF'T;"OrniGRGAT5~cRO! 

. MANAGER 

PROJECT  NUMBER 

PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

ORIGINAL 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

AWARD  DA i £ 
WORK  BEG, 
PROJ.COMF. 

PERCENT  PERCEN  X CONST. 
PROJECT 

COMPLETE 

l CDNT. 
TIME 

USED 

RS  323-1(8)0 

EKALAKA  - S.  (N.3ECT. ) 

8.200 

G,  GS.  PMBS,  SIGNING,  LIGHTING 

L SEAL  3.  COVER 

i 

PORTABLE  PAVERS,  INC. 

1,528,805  1 1,434,800 

10/02/89 
11/13,  89 
**04/07/91 

F.P.M.  SWANSON,  ROBERT  E. 
PHONE  NO. 778-3246 

93.9 

35.0 

BRS  320-2(1)5 

O'FALLON  i STATION  CR.SU  ISMAY 

0.756 

STR. , PIPE.  1 APPRS. 

$ 

TRACY  COWDREY  k ASSOC. 

433,357  $ 415,002 

12/15/89 

05/01/90 

10/17/90 

F.P.M.  SCHNEIDT.  TOE 

PHONE  NO. 232-1093 

100.0 

97 .5 

F 1-8(13)^67 

MALTA  - W. 

4.902 

MINOR  WIDENING,  l PMBS  OVERLAY 

$ 

RIVERSIDE  CONTRACTING 

1,177,778  $ 1,126.151 

02/02 ; 90 
03/27/90 
**06 '30/91 

F.P.M.  NO  VAR  OV I CH , DUANE 
PHONE  NO, 354-25 19 

95.6 

98.9 

F 1-9(16)526 

GLASGOW  - W. 

RTF  1-9(22)541 

U.S.  2 - W.  END  OF  GLASGOW 

13.694 

WIDENING,  i PMBS  OVERLAY 

$ 

PRINCE,  INC. 

2,437,089  < 2.199,521 

02/27/90 

04/04/90 

**06/30/91 

F.P.M.  LA  ROQUE,  ARCHIE 

PHONE  NO. 228-9*78 

90.3 

c2.0 

RRS  4138(63) 

B.N.R.R.  U-PASS'S  - DIST.  14 

0.000 

UPGRADE  PUMPING  FACILITIES 

* 

OLANDER  CONTRACTING  CO. 

396,357  $ 215,357 

0P/P7/90 

05/15/90 

**06/30/9! 

F.P.M,  GREUFE,  LARRY 

PHONE  NO. 653- 1050 

5 ‘•.3 

98.* 

RTF  14-6(5)217 

SUMATRA  - E.  & W. 

29.200 

PMBS  OVERLAY,  SEAL  l COVER 

* 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

1 ,597,633  $ 1,307,338 

04/02/90 

06/20/90 

**06/30/91 

F.P.M.  STEWART,  DONALD 

PHONE  NO. 232- 1093 

81.8  f 

IV  09/01/9 

F-FLH  37-1(12)9 

BUSBY  - W, 

9.^86 

G,  GS,  l PMBS 

$ 

KIEW1T  WESTERN  CO. 

10,151,483  $ 2,064,005 

05 / 04/90 
07/09/90 
**06/30/92 

F.P.M.  STROHMAYER,  DUANE  J. 
PHONE  NO. 592-3660 

20.3 

hO.*’ 

**  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  01/31/91 


DATE: 02/06/91 

*♦*  GLENDIVE  DISTRICT  m 

PATE  Mi:  7 

PRIDE  CUTSfiCTOR 

ROHT : - DEP  T : _ 0 - “RI GR3 A VS 

"pr3j:'wger 

MRFI1FF 

~ ' miwr ' ’ r r*r. - ■ r cum: 

PROJECT  NUMBER 

MILEAGE 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

WORK  BEG. 

ppn  lEfT 

TIME 

PROJECT  DESIGNATION 

AWARD  AMT.  PAYMENTS 

PRO J. COMP. 

COMPLETE 

USE/ 

F 20-2(12)50 

PNBS  OVERLAY 

BORDER  STATES  PAVING, INC. 

05/04/90 

F.P  H.  BALDWIN, TAMES 

SIDNEY  - S.W. 

09/25/90 

PHONE  NO. 787-5701 

2.554 

$ 

964,19!  * 910,292 

**04/07/91 

94.4 

103.3 

F-BftF  32-1(4)6  U2 

FENCING  6 SEEDING  (NEGOTIATED 

ASS  INI  BO  I HE  1 SIOUX  TRIBES 

05/29/90 

E.p.n.  quale,  (Enneth 

MACON  - N. 

TRIBAL  CONTRACT! 

07/09/90 

PHONE  N0.365-2Bn7 

0.000 

$ 

207,929  t 160,835 

**06/30/91 

77.4 

BY  / / 

RS  438-1(7)25  U2 

FENCING  l SEEDING  (NEGOTIATED 

ASS  INI  80 1 HE  L SIOUX  TRIBES 

05/29/90 

07/09/90 

F.P.M.  QUA!  E KENNETH 

25  MI.  N.  OF  NASHUA  - N. 

0,000 

TRIBAL  CONTRACT) 

PHONE  HO. 365-2877 

$ 

69,566  t 43,594 

**06/30/91 

62.7 

BY  ! ! 

F 20-1(4)0 

PMBS  OVERLAY 

BORDER  STATES  PAVING, INC. 

06/04/90 

F.P.M.  WOLE.  lARRY 

GLENDIVE  - N.E. 

18.562 

07/11/90 

PHONE  NO. 365-2877 

$ 

2,184,786  $ 1,921,036 

**06/30/91 

87.9 

79.0 

F 23-3(4)108 

HAMMOND  - S.E. 

11.000 

WIDENING,  & PMBS  OVERLAY 

BORDER  STATES  PAVING, INC. 

07/09/90 

08/20/90 

F.P.M,  SWANSON,  ROBERT 
PHONE  NO. 778-3246 

E. 

t 

2,821,024  t 277,662 

**10/30/91 

9.6 

" 0 1 0 

IR  94-5(25)185 

PRAIRIE  CO.  LINE  - U. 

6.736 

MILL,  FILL,  i PMBS  OVERLAY 

PORTABLE  PAVERS,  INC. 

08/29/90 

09/27/90 

F.P.M.  STEWART,  DONALD 
PHONE  NO. 23?- 1093 

$ 

2,153,992  f 407,048 

**09/30/91 

18.9 

3 0 , 0 

BRF  1-10(15)629 

BOX  ELDER  CR.-  E.  OF  BROCKTON 

0.014 

STR.  & APPRS. 

CENTURY  COMPANIES,  JV 

10/05/90 
/ / 

F.P.M.  BALDWIN. JAMES 
PHONE  NO. 737-5701 

$ 

236,583  $ 20,345 

**06/30/91 

6.6 

F 57-7(10)326 

PMBS  OVERLAY,  & RUBBER  Rfi  XING 

PORTABLE  PAVERS,  INC. 

10/05/90 

F.P.M.  WOLF,  LARRY 

PHONE  NO. 365-2077 


**  ESTIMATED  COMPLETION  DATE  ONLY 


DAIEi0E/06/?l 


PROJECT  NUMBER  MILEA6E 

PROJECT  DESIGNATION 

BusiieriBor-'BiEHinvr'” 

F 98-1(1)0 

BUSINESS  LOOP  - GLENDIVE 

2.555 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  01/31/91 
**♦  GLENDIVE  DISTRICT  *** 

PRIfirCORTRACTOR 

WIS1M  

TYPE  OF  WORK  CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 


PAGE  NO; 10 

HnnT7-j}EPT:-0F‘HISfl8BVS"PRD7:'RflNAGER 
W\W  Mr  ' " PERCENT'  ‘ PERCENT' ' V EDTI5T. ' ' V C uTlT. 
WORK  BE6.  PROJECT  TIME 

PRO J . COMP . COMPLETE  USED 

Tl?  1)7790 
**08/30/91 


i 1,609,727  $ 255,292 


2.7 


F-BRF  32-1(9)6  U1 
MACON  - N. 


WIDENING,  PMBS  OVERLAY,  t STR. 

10.391 


PRINCE,  INC. 
3,955,992  $ 


39,56! 


10/05/90  F.P.M.  NOVAKOVICH,  DUANE 

/ / PHONE  NO. 659-25 19 
**11/28/92  1.0 


F 57-5(19)171 
SAND  SPRINGS  - W. 


SLOPE  FLATTEN.,  PMBS  OVERLAY, S WASHINGTON  CONSTRUCTION 
EAL  & COVER 

8.116  $ 5,090,677  $ 183,577 


10/05/90  F.P.M.  STEWART,  DONALD 

11/13/90  PHONE  NO, 232-1093 
**11/30/92  3.6  5,0 


IR^UB)2^  MILL,  FILL,  l PMBS  OVERLAY  PORTABLE  PAVERS,  INC, 

RS  261-1(9)5 
5 MI.  N.  OF  WIBAUX  - N. 

12-662  i 1,572,238  $ 15,723 


10/05/90  F.P.M.  WOLF,  LARRY 

/ / PHONE  NO. 365-287" 

**10/30/91 


RS  938-1(7)25  01 
25  MI.  N.  OF  NASHUA  - N. 


G,  GS,  & PMBS 


3.931 


WICKENS  CONSTRUCTION,  INC. 
1,291,965  $ 323,172 


10/05/90  F.F.N.  LA  ROQUE,  ARChlE 

10/15/90  PHONE  NO, 228-9978 
**09/30/91  25.0 


SMP  1099(90) 

MAINT.  STOCKPILE  - DIST.  19 


CRUSH  l STOCKPILE 


0.000 


CENTURY  COMPANIES,  TV 
203,600  I 2,035 


12/19/90  F.P.M,  BALDWIN, TAMES 

' > PHONE  NO. 797-5701 

**06/30/91  1.0  BY  06/30/91 


SMP  999(90) 

MAINT.  STOCKPILE  - DIST.  *9 


CRUSH  l STOCKPILE 

0.000 


ECKART  TRUCKING  INC 
i 31,588  $ 316 


12/19/90  F.P.M.  STEWART,  DONALD 

01/17/91  PHCNE  NO. 232- 1093 

**06/30/91  1.0  BY  06/30/91 


* ESTIMATED  COMPLETION  DATE  ONLY 


DAIE:02/06/?l 


PROJECT  NUMBER  MILEAGE 

mKT.pESiGNAJiQN. 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  01/31/91 

***  GLENDIVE  DISTRICT  **♦  PAGE  NC:i! 

PRTRrCORTRfiCTOf!  P0RT:'DEFT:'DF'aiG3HSV5"PR03:'BARA"ER 

DRimNAt  TWaUD*  DATE' ' ‘ FEEEET-T" ' PERT ENT' ' y CONST.' ' " ' CCN7' 

TYPE  OF  WORK  CONTRACT  CONTRACTOR  WORK  PEG,  PROJECT  ’[ME 

AWARD  AMT.  PAYMENTS  _ PROJ.CONF.  COMPLETE  USED 


F 25-1(17)9  6,  GS,  PM8S.  I SIP. 

9 MI.  N.  OF  CIRCLE  - N. 

7.971 


SK  CONSTRUCTION,  INC. 
5,287, 9^9  $ 52,378 


12/19/90  F.P.h.  FRIEND,  DAVE 

/ i PHONE  NO. 365-207? 
*♦10/30/91  1.0 


r*r(wlnr"'vir,TOz? 

— ¥i*'BT{![IRBS~DT5TfTTCT  


27.5"" 


RS  236-1(7)0 
HILGER  - WINIFRED 


WIDENING,  PNBS  OVERLAY,  SEAL  5 INLAND  ASPHALT 
COVER 

29.005  1 2,155,879  $ 2,356,670 


07/ 11/83  F.P.H.  PASSOW.  ROBERT 

09/02/38  PHONE  NO. 973-2218 

06/11/90  100.0  99.3 


F 66-1(1)8 
HAYS  SLIDE 


SLIDE  CORRECTION 

L.A.  CONSTRUCTION 

07/11/09 

F.P.H.  SACKS,  RAY 

07/19/89 

PHONE  NO. 926-2127 

0.260 

$ 959,939  $ 679,210 

11/00/90 

100.0 

109.8 

F-BRF  19-9(7)138 
LAVINA  - W. 


G,  GS,  PMBS,  SEAL  l COVER 

8.535 


SLETTEN  CONSTRUCTION  CO. 
$ 9,008,792  » 9,202,939 


10/02/89  F.P.H.  OF  IE , BRUTE  E. 

11/07/89  PhONE  NO. 856-9897 

**09/07/91  98.0  ini 


IR  90-9(68)993 
HARDIN  - E.  & W. 


MILLING,  l PMBS  OVERLAY  BORDER  STATES  PAVING, INC. 


10.389 


2,956,153  $ 2,628.768 


11/03/99  F.P.M.  NEvILlE,  GARY 

03/17/90  PHONE  NO. 665-2812 

10/11/90  100.0 


F 93-1(9)0  PMBS  OVERLAY 

1st  AVE.  - LEWISTOWN 
F 57-3(17)81 
MAIN  ST.  - LEWISTOWN 

2.382 


CENTURY  COMPANIES,  JV 


12/15/89  F.F.M.  SACKS.  RAY 
03/06/90  PHONE  1(0.928-2127 
11/15/90 


997,778  $ 1,161,663 


ll-t.8 


**  ESTIMATED  COMPLETION  DATE  ONLY 


m-mmi 


MONTANA  DEPARTMENT  OF  H I6HHAVS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  for  PERIOD  ENDING  01/31/91 
+**  BILLINGS  DISTRICT  **» 

PRTRE'CORTRfiC^R 

Dininm 


PROJECT  NUMBER  MILEAGE  TYPE  OF  WORK  CONTRACT  CONTRACTOR 

PROJECT  DESIGNATION  AWARD  AMT,  PAYMENTS 

oi87rann" ““ "rrBr,'T*mrri‘Bni‘."ntpr.' ' ■ smr  ar  nffOTCTwrcr 

HILLTOP  ROAD  EXT.  - BILLINGS 
M 1027(5)  U2 

HILLTOP  ROAD  EXT.  - BILLINGS 

0.851  i 5,050,066  t 5,252,11? 


PACE  N j : 1 2 

R0RT:'D"‘T:"0rRTGH3AYTFR07;_HWGER 
MTf  FTF  " ’ PFIFTT ' FFCBT ' V tDWST. " " T iTMT 
WORK  BEG.  PROJECT  TIME 

FROJ.COMP.  COMPLETE  USED 

"ran  w * T.r.y.-  stmr,  ~ win 

01/09/90  F*QNE  NO. 265-9602 
12/27/90 

100.0  100.0 


HES  6161(66)  SIGNALS,  l TURN  BAYS  ACE  ELECTRIC,  INC. 

VARIOUS  LOG'S.  - BILLINGS 

0.000  t 16,687  $ 13,936 


02/02/90  F.P.M.  SLUE,  DAVID  A. 

05/07/90  PHONE  NO. 298-3829 

11/07/90  100.0  63.6 


RS  316-1(7)26  G,  GS,  PMBS,  SEAL  & COVER  WASHINGTON  CONSTRUCTION 

BUSBY  - S.  IN.  SECT.) 

CT-RS  316-1(9)16 
BUSBY  - S.  IS.  SECT.) 

1A.391  $ 5,799,000  » 6,111,357 


02/02/90  F.P.M,  SCHAAF . RAYMOND 

03/26/90  PHONE  NO, 599-3555 

**11/23/91 

98.0  81.0 


F-BRF  63-2(6)19  fi,  DR,  PMBB,  PMBS 

JUDITH  GAP  - N. 

10.000 


PRINCE,  INC. 

$ 6,355,252  * 3,932,096 


02/27/90  F.P.M.  PA3SCW.  ROBERT 

07/05/90  RHONE  NO. 673-2216 
**09/06/91  90.3  ;09.2 


RS  308-1(10)1 
BEARCREEK  SLIDE 


SLIDE  CORRECTION 

0.500 


L.A.  CONSTRUCTION 
276,312  % 261,29? 


02/27/90  F.P.M.  STUDEBAr ER , RAYMOND 

06/06/90  PHONE  NO, 252-7329 

11/01/90  100.0  133,3 


DTtc5unlDu) rn  , ,ur  ..  PMBS  0VERLAY>  SEAL  1 COVER  BORDER  STATES  PAVING, INC. 

rib  nllnN  LU.  Line  * W. 

RTS  651-1(1)0 
LODGE  GRASS  - N. 

Bl-WO  $ 1 ,233,126  $ 1,217,962 


06/02/90  F.P.M.  KEGLEY,  MEL 
07/05/90  PHONE  NO. 968-3827 
11/09/90 


1 00 


o 


BP  9069':  6)  STfi.  6 APPRS. 

YELLOWSTONE  RV.-S.E.  SREYCLIFF 

0.366 


COP  CONSTRUCTION  CO. 

* 710,938  $ 663,391 


05/06/90  F.P.M.  ETUDEBAKER,  RAYMOND 

06/07/90  PHONE  NO. 252-7829' 

**09/06/91  92.3 


**  ESTIMATED  COMPLETION  DATE  ONLY 


v^_ 


DATE : 02/06 / 9 1 

MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  01/31/91 
***  BILLINGS  DISTRICT  *** 

PAGE 

NO  ■ 1 J 

PRIME  CONTRACTOR 

■RONTrDtSTrrjrniGTQAYS'FRO?; 

, "MANAGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE  TYPE  OF  WORK 

ORIGINAL 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

'"WTM" 
WORK  BEG. 
PRO J. COMP. 

' " PERtor  ■ PERiETir  * Y WK]~ ' " 

F REJECT 

COMPLETE 

TW. 

TIME 

USED 

F 14-3(6)118 

4 HI.  E.  OF  SHAWMUT 

UNDERDRAIN  INSTALLATION 

0.000 

EMPIRE  SAND  AND  GRAVEL  CO..  INC 

t 53,144  1 53. VIS 

07/09/90 

('9/19/90 

11/15/90 

F.P.H.  OPIE,  BRUCE  E. 

PHONE  NO. 856-4897 

1 00 . 0 

163.3 

RTF  16-1(81)12 

*,  GS,  i PMBS 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

07/09/90 

F.P.M.  SLOE,  DAVID  A. 

BILLINGS  - N. 

07/25/90 

PHONE  Mu. 248-3827 

F 16-1(85)82 

17  HI.  N.  OF  BILLINGS  - N. 

11.366 

$ 

6,988,337  t 4,610,390 

**11/06/91 

6t  ,6 

73.3 

RTF  61-3(7)34 

WIDENING,  PMBS  OVERLAY,  SEAL  l 

SLETTEN  CONSTRUCTION  CO. 

07/09/90 

F.P.M.  SACKS,  RAY 

GRASSRANGE  - N.  i S. 

F 61-3(9)46 

COVER 

08/10/90 

**09/06/91 

PHONE  NO. 429-2127 

N.  OF  GRASSRANGE 

11.548 

t 

3,797,739  t 1,692,613 

44.6 

47.1.) 

IR  90-8(118)453 

PBMS  OVERLAY,  l RAMP  REVISION 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

07/09  ;9o 

F P . M . KFRI  Fv  1 HF i 

LOCKWOOD  - PINEHILLS  INTCH. 

3.795 

09/02/90 

PHONE  NO. 248-3887 

$ 

1,479,324  t 1,303,832 

**06/06/91 

88. 1 

75.0 

IP  90-9(74)543 

WYOLA  - S. 

IR  90-9(75)549 

MILLING,  & PMBS  OVERLAY 

PORTABLE  PAVERS,  INC. 

07/09/90 

08/06/90 

**04/07/91 

F.P.M.  NEVILLE,  GARY 
PHONE  NO. 665-23 12 

h ! 1 / 0 1 

WYOMING  LINE  - N. 

10.992 

t 

3,878,535  1 3,?47,6a2 

96.8 

BR  9056(8) 

YELL.  RV.  - E.  OF  MOSSMAIN 

0.360 

STR.  l APPRS. 

SLETTEN  CONSTRUCTION  CO. 

08/07/90 

09  31/90 

F.P.M.  TAYLOR.  DONA!  D 
PHONE  NO. 292-97 TH 

$ 

1,570,75?  $ 941,799 

**10/30/91 

60 . 0 

29.4 

IR  94-1(51)84 

MILL,  FILL,  l PMBS  OVERLAY 

EMPIRE  SAND  AND  GRAVEL  CO,, INC 

08/29/90 

F.P.M.  OPIE.  BRUCE  E. 
PHONE  NO. 856-4897 

**  ESTIMATED  COMPLETION  DATE  ONLY 


!BIE:0£/06/?l. 


PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION 

PB«pnB'Pimr-"CBBW 

22.789 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  01/31/91 
*♦*  BILLINGS  DISTRICT  *** 

PRIfTCQRTRACTDR 

mwm- 

TYPE  OF  WORK  CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 


t 6,536,  i 1A  $ 9,88E.63i 


PAGE  NC:l4 

pnf)T7  DEPTrnrRIGRBATS'PROirHANAGFR 

~mw  IaTF  ' ' PERCENT' " PERCENT ' V CONST'. " ' V EONT'. 

WORK  REG.  PROJECT  TIME 

PRO J.  COMP.  COMPLETE  __  _ USED 

"' TiTHT/W 

**11/30/91  A4 . i 2E.( 


BRM  1028(1) 

DRY  CREEK  BR.  - BILLINGS 


REEL.  STR.  (W/PIPES),  L APPRS.  MIDLAND  O'LEARY  INC. 


0.100 


129,099  $ 127,331 


10/05/90  r.P.M.  TAYLOR,  DONALD 

10/16/90  PHONE  NO. 252-9735 

**03/17/91  98.0  26.7 


1R  00-9(71 ) 509  PMBS  OVERLAY 

CROW  AGENCY  INTCH.  - S. 

7.917 


BORDER  STATES  PAVING, INC. 
$ 6,139,568  $ 61,395 


10/05/90  F.P.M.  SCHAAV . RAYMOND 

/ / PHONE  NO, 592-3555 
**11/30/91  1.0  h.2 


SHP  299(90)  CRUSH  AND  STOCKPILE 

MAINT.  STOCKPILE  - DIST.  15 

FISHER  SAND  AND  GRAVEL  CO. 

12/19/90 
/ / 

F.P.M.  0° i E , BRUCE  E, 
PHONE  NO. 856-9 397 

0.000 

$ 969,888  $ 9,699 

**06/30/91 

1.0 

BY  06/30/9 

MnNBS'TnSTRTrr  TOMS”: 


rSB'.W.WVAS'.M'.PET  T.T 

***'5TATE_0IDt'***  ZT7 


SJ»JOJK.‘JMSr". f T"* ij O 

*i*~  " it* 


r(iMgT(nrm:7ffom?r  igi8;gi^77c:iI50^75r~~.~~~~ 


v> 


SW7F  DOCUMENTS  COLLECTION 


MAR  2 71991 


DAIE:03/06/?l 


Montana  state  library 

1515  E.  6th  AVE. 
HELENA -MSf  fFA  ftA  "59:5^ 


PROJECT  NUMBER  MILEAGE  TYPE  OF  WORE' 

fBflJSCJ_DESJGNAT]pN_ 


(XJ-.C-  <33733^^  k>-F- 

MONTANA  DEPARTMENT  Of  HIGHWAYS 
CONSTRUCT  ION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  END  I Nb  OG/EB/Pi 


^ Ki 


***  MISSOULA  DISTRICT  ♦ »*  PAGE  NO-  i 

— PfiIHE~CORTRACTOR  R0NT.1FPT;  OF  HIGHWAYS  PRO! . MANAGER 

■"  DRlbim  AOTRF  DATT  “PERCENT' " PERCENT ' Y CONST'.""®'  CONI'. 

CONTRACT  CONTRACTOR  WORK  BEG.  PROJECT  TIME 

AWARD  AMT.  PAYMENTS  PRGJ.COMP.  COMPLETE  USED 


IR  90-1(105115  WEIGH  STATION 

HAUGAN  WEIGH  STATION 

0.000 


C.D.  CONTRACTORS 
2,920,343  $ 2,717,52? 


02/08/68  F.P.M.  JOHNSON,  ROBERT  L. 

03/14/88  PHONE  NO. 821-4468 

**04/16/91  98.0  147.5 


RTF-BRF  1-1131)14  6,  GS,  PMBS,  l OGFC  WASHINGTON  CONSTRUCTION 

TROY  - LIBBY  (W.  SECT.) 

F 1-1(32)23  L F-DE  0201(802) 

TROY  - LIBBY  (E.  SECT.) 

RTF  1-1(33)17  U1 
TROY  REST  AREA 

15.965  t 19,474,070  $ 28,515,256 


10/07/88  F.P.M.  MITCHELL,  JAMES  D. 

11/16/83  PHONE  NO. 295-5782 

**07/06/91 


98 , 0 


94.2 


F 5-4(7)160  G,  GS,  PMBS,  6 OGFC 

DICKEY  LAKE  - N.  1 S. 

8.714 


J.J.  WELCOME  CONST.  CO.,  INC. 
7,062.320  » 8,058,628 


12/13/88  F.P.M.  PIEDALUE,  EUGENE  B. 

02/27/89  PHONE  NO, 881-2213 

**10/30/91  98.0  71.5 


RTF  1-1(33)1?  U2 
TROY  REST  AREA 


PMBS,  L COMPLETE  R.A.  FACILITY 

0.000 


SKINNER  ENTERPRISES 
468,095  $ 431,173 


12/15/89  F.P.M.  MITCHELL,  JAMES  D. 

03/05/90  PHONE  NO, 295-5782 

**04/16/91  92.1  BY  09/01/90 


RTF-BRF  7-1(36)23  G,  GS,  PMBS,  L STR'S.  WASHINGTON  CONSTRUCTION 

DARBY  - S. 

RTF-BRF  7-1(37)31 
DARBY  - N. 

l*-*27  i 10,517,746  t 10,192,231 


12/15/89  F.F'.M.  JOHNSON,  ROBERT  L. 

01/24/90  PHONE  NO. 821-4469 

**07/30/91 


96.9 


80 . 7 


F 6-1(40)46  WIDENING  l PMBS  OVERLAY 

THOMPSON  FALLS  - W. 

F 6-1(42)50 

THOMPSON  FALLS  - E.  & U. 

5.145 


RIVERSIDE  CONTRACTING 


2,504,519  $ 2,662,36? 


02/02/90  F.P.M,  GREEN,  TAMES  L. 
02/22/90  PHONE  NO. 858-6853 
1 1/30/90 


1 00 . 0 


91.1 


**  ESTIMATED  COMPLETION  DATE  ONLY 


' 


DATE : 03/06/91 


PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  02/23/91 

***  MISSOULA  DISTRICT  ***  PAGE  NO:  2 

PRIfirCORTRACTOR  HORTrDEPr'DF'RIGRBAYS'PROT;  MANAGER 

AMD"  DATE" " ' PERCENT' " PERCENT" " Y CONST.'"  Y CENT". 

TYPE  OF  WORK  CONTRACT  CONTRACTOR  WORK  BEG.  PROJECT  TIME 

AWARD  AMT.  PAYMENTS  F'RGJ.COMP.  COMPLETE  USED 


IR  90-1 ( 109123  STR.  REPAIR 

ST.  REGIS  RIVER  BRIDGES 

0.000 


FRONTIER-WEST,  INC. 
687,161  * 503,009 


02/02/90  F.P.M.  CHEZICK,  LAWRENCE  I. 

03/19/90  PHONE  NO. 626-9957 

**07/30/91  73.2  9Q.0 


RTF  1-1(90)32  F'MBS  OVERLAY,  SEAL  l COVER 

U.S.  2 - LIBBY 

RTF  1-2(99)23 

LASALLE  RD.  - KALI  SPELL 

RTF  33-1(9)0 

MT  37  - LIBBY 

5.550 


A-l  PAVING,  INC. 


752,501  t 966,506 


09/02/90  F.P.Ii.  TOMBRINK,  DAN 

06/21/90  PHONE  NO. 756-7023 

**06/30/91  . pv  09/01/9'1 


62.0 


RTF  1-2(98)185 
JAVA  - SUMMIT 
RTF  83-2(9)78 
SWAN  LAKE  - N. 


PMS  OVERLAY  AND  S 6 C NELCON,  INC. 


05/09/90  F.P.M.  CHRISINGER, KENNETH  L 
05/22/90  PHONE  NO. 756-7056 
**06/30/91  gy  09/01/90 


17.700 


* 1,591,982  $ 1,367,909 


88.7 


IR  90-2(81)109 

BONNER  INTERCHANGE 

F 29-1(31)0 

STR.  WIDENING  6 PMBS  OVERLAY 

JENSEN  PAVING 

BONNER  - W. 

1.100 

t 830,732  i 733,830 

06/09/90  F.P.M.  MAART,  WILLIAM  C. 
07/09/90  PHONE  NO. 599-6991 
**06/30/91 


86.3 


143.3 


BR  9091(11)  STR.  L APPRS. 

E.FK.  BITTERROOT  - NE  OF  SULA 

0.051 


TAMIETTI  CONSTRUCTION  CO. 
159,576  * 193,695 


07/09/90  F.P.M,  MAART,  WILLIAM  C. 

08/07/90  PHONE  NO. 599-6991 
**09/16/91  90.0  88. 5 


RTF  52-1(7)9  PMBS  OVERLAY 

BLUE  BAY  - N.  L S. 

19.918 


A-l  PAVING,  INC. 
2,976,510  $ 805,882 


07/09/90  F.P.M.  TOMBRINK  . DAN 

09/05/90  PHONE  HO. 756-7023 
**08/30/91  32.5  32.2 


**  ESTIMATED  COMPLETION  DATE  ONLY 


DATE:03/06/?i 


PROJECT  NUMBER  MILEAGE 

PRO J E C J_  DESJ  GN  A T J ON ..... 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  02/2B/91 

**»  MISSOULA  DISTRICT  ***  PAGE  NO;  3 

PRTRE'CORTRfiCTOR  RONTT'KFT: "OF’flTGflBAVS’PROJ:  ‘RANAGER 

OP1151M  wm ' DATE" ' " PEE  LENT"  ‘ PEREETfT " V CONST!  ' ' V CDNT. 

TYPE  OF  WORK  CONTRACT  CONTRACTOR  WORK  BEG.  FROJFCT  TIME 

AWARD  AMT.  PAYMENTS  PROJ.COMP.  COMPLETE  USED 


BHF  1-1(22)6  STR.  WIDENING 

N.W.  OF  TROY 
F 1-1(28)0 
TROY  - W. 

HES  56-2(3)30 
3 LOG'S.  - S.  OF  TROY 
FH  62-1(6)27  (RS  508) 

YAAK  RIVER  ROAD 

16.678 


RIVERSIDE  CONTRACTING 


08/07/90  F.P.M.  MARIN,  GARY  R. 
08/13/90  PHONE  NO. 756-7026 
**09/30/91 


A,  920,830  t 3,010,207 


68.1 


25.0 


RTF  26-1(26)2  U2 
BONNER  - N.E. 


SLIDE  CORRECTION 

A. 026 


WESTERN  MATERIALS,  INC. 

$ 116,060  $ 100,779 


08/23/90  F.P.M.  GREEN,  JAMES  L. 

10/11/90  PHONE  NO. 258*6853 
**06/16/91  68. A 88.9 


RTI  90-3(65)150  RUT  FILLING  WITH  RALUMAC  PAVEMENT  PLANNING  CO 

DRUMMOND  - E.  & W. 

12.200  * 111,348  $ 


08/23/90  F.P.M.  WILLIAMS,  JAMES  R. 

/ ! PHONE  NO. 72l-17fc9 

**06/30/91  0.0  BY  11/01/91.1 


BR  9045(5)  STR.  S,  APPRS. 

CANAL  - A HI.  N.  OF  LONEPINE 

0.130 


TAMIETTI  CONSTRUCTION  CO. 
115,692  $ 101,362 


08/29/90  F.P.M.  CHE2ICF , LAWRENCE  J. 

09/16/90  PHONE  NO. 826-6657 
**06/16/91  87.7  py  05/15/91 


IR  90-2(78)96 
MISSOULA  - W. 


PCCP  REHABILITATION 


DIAMOND  SURFACING, INC 


11.219 


t 6,633,336  $ 129,503 


10/05/90  F.P.M.  MAART,  WILLIAM  C. 

11/15/90  PHONE  NO. 569-6691 
**09/30/92  2.9 


?ra; 


**  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  02/28/91 


DATE : 03/06/9 i 

***  BUTTE  DISTRICT  *** 

PAGE  NO:  4 

PRIHE'CORTRRCTOR 

HURT.  DEPT7'QF~RIGB8jWS"PR0T7  HANflGFR 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

HILEAGE 

TYPE  OF  WORK 

ORIGINAL 

CONTRACT  CONTRACTOR 

AWARD  AMT . PAYHENTS 

ANmRTi  batf 

WORK  BEG. 
PRO]. COMP. 

' ' PERW _ P tT/CFTT  ' V CONST. ' ' X HINT. 
PROTECT  TIME 

COHPLElE  USED 

RS  411-1(3)0 

G,  GS,  PHBS,  l STR 1 S. 

PIONEER  READY  HiX 

SPRINGHILL  ROAD 

6.300 

i 2,938,901  1 2, 

08/08/89  F.F'.H.  McCORM ICN . THOMAS 

08/21/89  PHONE  NO. 586-5094 

09/28/90  iOO.O  90. 3 


EACF  24-2(8)43 

WIDENING,  PHBS  OVERLAY,  SEAL  i JIM  GILMAN  EXCAVATING  INC. 

09/05/69 

F.P.H.  ENGSTEDT,  CARL 

OVANDO  - E. 

COVER 

10/05/89 

PHONE  NO. 444-6386 

12.200  t 4,063,948  t 4,135,706 

**07/06/91 

98.0 

78.3 

IR  15-2(57)99 

BUXTON  - S. 

16.649 

PHBS  OVERLAY,  SEAL  & COVER 

JIM  GILMAN  EXCAVATING  INC. 

$ 3.826,188  $ 3,415.629 

12/15/89 

02/05/90 

**06/30/91 

F.P.H.  HELD,  TERRY 
PHONE  NO. 494-2403 
89.3 

i ACTING) 

70.2 

BR  9034(1) 

YELL.RV.  - N.U.  OF  PINE  CREEK 

1.510 

STR.  t APPRS. 

COP  CONSTRUCTION  CO. 

$ 807,018  $ 785,667 

02/02/90 

03/01/90 

**05/06/91 

F.F.H,  HERHAN,  TED 
PHONE  NO, 222-8 1 10 
97.4 

•ACTING) 

64  . 4 

6R  9020(8)  STR.  I APPRS. 

U.FK.ROCK  Cft.-E.OF  SKALKAHO 
BR  9020(9) 

HID  FK  ROCK  CR  - SW  OF  P BURG 

0.217 


B INKERB  CONSTRUCTION,  INC. 


02/27/90  F.P.H.  6ILHAN,  ROBERT 

04/03/90  PHONE  NO. 494-3224 

**05/04/91 


330,285  $ 309,800 


93.8 


86.3 


IR  15-3(48)143 
ELK  PARK  - BOULDER 

20.100 


EROSION  CQNT.  t PHBS  OVERLAY 

$ 


GLENN  REHBEIN  EXCAVATING, INC. 
1,177,410  i 1,173,353 


04/02/90  F.P.H.  HUNTER, LARRy 

05/07/90  PHONE  NO. 782-179? 
**04/16/91  98,0 


87.9 


RT  22(11) 

WHITEHALL  - W. 

RT  22(12) 

ELK  PARK  FRONTAGE  RD. 
RTF  46-7(3)68 


LEVELING,  SEAL  6 COVER  JIM  GILMAN  EXCAVATING  INC. 


05/04/90  F.P.H.  WIlLIAHS,  PAUL 

08/06/90  PHONE  NO. 683-6290 

♦*06/30/91  RY 


**  ESTIHATED  COMPLETION  DATE  ONLY 


■ 


DATE :03/06/91 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  02/23/91 
***  BUTTE  DISTRICT  *»* 
'PRIRFCONTRACTOfT 


PAGE  NO:  5 

'rort:_dept:"of-rtghbay5"prot:"hanager 


"'DimnM 

MTD71TF 

" ' PERt  FFT " PFRUFKl"  v ®t; 

“vrcfir. 

PROJECT  NUMBER 

MILEAGE 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

AWARD  AMT.  PAYMENTS 

PRQJ.COMP. 

COMPLETE 

USED 

ec  ■ or  insr  ft  vett  v r. 

RTF  69-116)0 

WHITEHALL  - KEBB'S  JCT. 

RTS  359-1(1)0 

N EBB ‘ S JCT.  - CARDWELL 

RTS  9M-2<1)9 

CRACKERVILLE  - OPPORTUNITY 

36.600 

i 

1,399,291  i 1,079,527 

79.6 

RTF  8-1(19)25 

FROST  HEAVE  REPAIR 

RIVERSIDE  CONTRACTING 

08/07/90 

F.P.M.  DOUGHERTY.  HUGH  (ACT 

1 MI.  W.  OF  MacDONALD  PASS 

09/13/90 

PHONE  NO. 999-3229 

0.000 

i 

237,517  * 293,123 

**06/06/91 

98.0 

92.2 

RS  590-1(7)27 

6,  GS,  PMBS,  L PIPE 

SWAN  AND  SONS  CONST.  CO. 

00/07/90 

F.P.M.  SAUNDERS, LESLIE 

DEEP  CREEK  BR.  - N. 

0.697 

09/09/90 

PHONE  NO. 222-8 199 

i 

567,017  $ 905,812 

**06/06/91 

71.6 

73.3 

F-06-1 1 10)9 

BRIDGER  CANYON  ROAD 

0.390 

ALIGNMENT  CHANGE 

KM  CONSTRUCTION  CO.,  INC. 

00/29/90 

09/29/90 

F.P.M.  McCORMIlK, THOMAS 
PHONE  NO. 586-5099 

t 

179,390  $ 97,550 

**06/30/91 

59.8 

55. e 

BRF-f  89-1(518 

MADISON  RV.  - E.  OF  NORRIS 

0.000 

STR.  i APPRS. 

COP  CONSTRUCTION  CO. 

10/05/90 

11/02/90 

F.P.M.  W1EBE,  HAROLD 

PHONE  NO. 685-3290 

i 

1,735.825  % 322,888 

**09/30/91 

18.6 

5.8 

SMP  199(90) 

MAINT.  STOCKPILE  - DIST.  12 

0.000 

CRUSH  l STOCKPILE 

% 

JIM  GILMAN  EXCAVATING  INC. 

277,500  $ 0 

12/19/90 

01/28/91 

**06/30/91 

F.P.M.  EN&STEDT  CARL 

PHONE  NO. 999-6326 

0.0 

BY  06/30/9 

SMP  3999(90) 

MAINT.  STOCKPILE  - DIST.  #2 

o.ooo 

CRUSH  l STOCKPILE 

% 

L.A.  CONSTRUCTION 

12/19/90 

/ i 

F.P.M.  SAUNDERS ,LESL 1 E 
PHONE  NO. 222-8199 

79,500  t 0 

**i)6 / 30/91 

0 . 0 

BY  Otj/30/9 

**  ESTIMATED  COMPLETION  DATE  ONLY 


DATE :03/06/9 1 


PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  08/88/91 

***  BUTTE  DISTRICT  ***  PAGE  NO;  6 

PRTRrCONTRACTOR  RORT7"DEPT7‘OF‘RIER(JA?!rPFO]T~flflflflGFR 

mw  totf  ■ * ramr  ~ ■ v imr.  ■ t mu: 

TYPE  OF  WORK  CONTRACT  CONTRACTOR  WORT.  BEG.  PROJECT  TIME 

AWARD  AMT.  PAYMENTS  PRQJ.COMP.  COMPLETE  USED 


got te;dj sir tct; j o jac sj 


'"*H‘GRtBT-FAC[S‘Dl5TRICrt** 


F-RRS-BRF  60-2(19)81 
GREAT  FALLS  - E. 


F 60-2(23)90 

10th  AVE.  S.  - GT. FALLS 


RTF-BRF  26-1(29)23 
GREENOUGH  HILL  - N. 


F-BRF  26-6(0)117 
SIMMS  - W. 


RTF  10-2(17)73 
BIG  SANDY  - N.l  S. 


RTM  5810(5) 

1st  AVE.  N.  - GREAT  FALLS 


F 1-6(12)279 
MAIN  ST.  - SHELBY 
RTF  67-1(1)0 


6.  GS,  PCCP,  SEAL  l COVER,  t 
SIR'S. 

8.897 


PMBS  OVERLAY 

2.926 


6,  GS,  PMBS,  SEAL  6 COVER,  & 
STR. 

3.936 


G,  GS,  PMBS,  SEAL  L COVER 

10.606 


16.100 


G,  GS.  PMBS,  i REPL.  STR'S. 
CW/PIPES) 


G,G3.PMBS,  ST.  SEW.,  SAN.SEW., 
& WATER  SYS. 

1.300 


PMBS  OVERLAY,  6 SAN.  SEWER 


SLETTEN  CONSTRUCTION  CO. 

9,291,673  ( 10,160,663 

12/07/87 

02/16/88 

11/10/89 

F.P.M.  THOMSON.  BOB 

PHONE  NO. 727-6350 

100.0 

91 .7 

UNITED  MAT 1 LS  OF  GREAT  FALLS 

1,126,776  $ 907,152 

05/01/89 

06/05/89 

10/16/89 

F.P.M.  THOMSON,  BOB 

9H0NE  NO. 727-6350 

100.0 

88.5 

NELCON,  INC. 

3,686,020  i 6,226,533 

08/08/89 

08/22/89 

**06/06/91 

F.P.M.  STEEN,  GARY 

PHONE  NQ.2h4- 556'1 

98.0 

93.0 

SK  CONSTRUCTION,  INC. 

5,702,212  $ 5,820,935 

10/02/89 

11/16/89 

**06/06/91 

F.P.M.  SMITH,  HALT 

PHONE  NO. 266-5678 

98.0 

94.3 

RIVERSIDE  CONTRACTING 

6,193,568  $ 6,117,503 

06/02/90 
06/05/90 
**05 '06' 91 

F.P.M.  GREGORY,  DOUGLAS 
PHONE  NO. 378-26 13 

98.0 

90.6 

UNITED  MAT'LS  OF  GREAT  FALLS 

2,686,663  $ 2,623,697 

05/06/90 

06/12/90 

**06/16/91 

F.P.M,  THOMSON.  BOB 

PHONE  NO. 727-4350 

97.5 

99.0 

NELCON,  INC. 

06/06/90 

07/23/90 

**06/16/9! 

F.P.M.  LED , DENNIS 

PHONE  NO. 636-2970 

*»  ESTIMATED  COMPLETION  DATE  ONLY 


DftTE:03/06/?l 


PROJECT  NUMBER 
PROJECT  DESIGNATION 

mir-'or. 


MILEA6E 


2.044 


TYPE  OF  WORE 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  0£/£B/91 
*♦*  GREAT  FALLS  DISTRICT  *** 

pRIHE-CO(|TRBCTflR 

OTHOIM 

CONTRACT  CONTRACTOR. 

AWARD  AMT.  PAYMENTS 


PAGE  NO:  7 

mDnTT  Deptt  Of  hT5hways_pro1T~manager 

AWARD"  DATF  " FFRCFTir ' PERCETTT  ‘ Y CONST". ' ~ Y FONT . 
WORE  BEG.  PROJECT  TIME 

PRO  J.  COMP.  COMPLETE USED 


$ 706,390  i 6 1 6 , A 32 


37. 3 


1 06 . 7 


RS  328-2(9)30  G,  GS,  l BIT.  SURF  TRT.  (BST) 

5 MI.  S.  OF  FORT  BENTON  - S. 

9.208 


NELCON,  INC. 

2,180,755  i 2,002,620 


06/04/90  F.P.M.  ENDERSON,  GLEN 

06/29/90  PHONE  N0.622-53o9 

♦*06/30/91  91.8  86.0 


RTF  29-4(10)127  PMBS  OVERLAY 

SIMMS  - SUN  RIVER 

10.400 


RIVERSIDE  CONTRACTING 
i 2,099,435  i 446,643 


10/05/90  F.P.M.  SMITH,  WALT 

10/22/90  PHONE  NO. 264-5678 
**10/30/91  21.3 


F 1-3M8I256  PMBS  OVERLAY 

CUT  BANK  - E. 

F 1-3(19)255 
MAIN  ST.  - CUT  BANK 

15.740 


RIVERSIDE  CONTRACTING 


12/14/90  F.P.M.  LED,  DENNIS 

02/06/91  PHONE  NO. 434-2470 

**10/30/91 


3,292,02?  $ 167,317 


SMP  399(90)  CRUSH  & STOCKPILE 

MAINT.  STOCKPILE  - DIST.  t3 

0 . 000 


MONTGOMERY  CONSTRUCTION 
88,650  I 0 


12/14/90  f.p.h.  Thomson,  bob 

02/19/91  PHONE  NO. 727-4350 

**06/30/91  0.0  BY  06/30/9 


BREAT' Ffttir  D157m-TDmrf  " ' 

v wjKryvr  ■ " vwtwr,m 

5i*-5C^RDTgE-PT3TFjTPTjiii 

— 

RS  323-1(8)0 

EKALAKA  - S.  (N.SECT.) 

8.200 

G,  GS,  PMBS,  SIGNING, 
l SEAL  l COVER 

LIGHTING  PORTABLE  PAVERS,  INC. 

$ 1,528,805  * 1,434,800 

10/02/89 

1 1 '13/89 
**04/16/91 

F.P.M.  SWANSON,  ROBERT  E. 
rHONt  NO. 770-3246 

R3.9 

85.0 

BRS  320-2(1)5 

O'FALLON  l STATION  CR.SW  I5MAY 

0.756 

STR.,  PIPE.  1 APPRS. 

TRACY  COWDREY  6 ASSOC. 

$ 433,357  $ 415,059 

12/15/39 
05/01/90 
i 0/ 17/90 

F.P.M.  SCHNEiDT,  JOE 

PHONE  NO. 232 -1093 

1 00 , 0 

97.5 

**  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  02/88/91 


DATE: 03/06/91 


PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION 


TYPE  OF  WORK 


***  GLENDIVE  DISTRICT  *** 

PAGE  NO:  8 

"^RIHE’CORTRACTDR 

MONT.  PERT.  OF  HIGHWAYS  TROT; 

HANAbER 

■■“‘BRIGIM 

mwmr~ 

percent  pereejit  " t const;  * ' 3 

“font; 

CONTRACT  CONTRACTOR 

WORK  BEG, 

PROJECT 

TIME 

AWARD  AMT.  PAYMENTS 

PRO J. COMP . 

COMPLETE 

USED 

RIVERSIDE  CONTRACTING 

03/03/90 

F.P.M,  NOVAK 0V1CH,  DUANE 

03 '37 1 90 

PHONE  NO, 659-251 9 

1,177,778  $ 1,186,151 

**06/30/91 

95.6 

98.9 

PRINCE,  INC, 

02/87/90 

F.F  .M.  LA  ROQUE,  ARCHIE 

09/09/90 

**06/30/91 

PHONE  NO. 239-9998 

8,937,089  $ 8,199,581 

90.3 

98.0 

OLANDER  CONTRACTING  CO. 

02/87/90 

F.P.M.  GREUFE,  LARRY 

05/15/90 

RHONE  NO, 653- 1050 

396,357  t 815,359 

**06/30/91 

59.3 

98.4 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

09/08/90 

F.P.M.  STEWURT,  DONALD 

06/20/90 

PHONE  NO. 232- i 093 

1.597,633  t 1,307,338 

**06/30/91 

Hi. 8 BY 

09/01/9 

KIEWIT  WESTERN  CO. 

05/09/90 

F.P.M,  STROHMAYER,  DUANE  J. 

10,151,933  $ 8,069,005 

07/09/90 

PHONE  NO. 592-3660 

**06/30/92 

80.3 

40.9 

BORDER  STATES  PAVING, INC. 

05/09/90 

F.P.M.  BALDWIN, JAMES 

969,191  1 910,888 

07/25/90 

PHONE  NO. 787-5701 

**09/16/91 

94.9 

103.3 

ASSIN1B0INE  i SIOUX  TRIBES 

05/29/90 

F.P.M.  QUALE,  KENNETH 

07/09/90 

PHONE  NO. 365-8879 

807,989  $ 160,835 

**06/30/91 

77,4  BY 

' / 

F 1-8(13)96? 
MALTA  - W. 


F 1-9(16)586 
GLASGOW  - W. 

RTF  1-9(88)591 

U.S.  8 - W.  END  OF  GLASGOW 


RRS  9138(63) 

B.N.R.R.  U-PASS  S - DIST,  19 


RTF  19-6(5)817 
SUMATRA  - E.  I W. 


F-FlH  37-1(18)9 
BUSBY  - W. 


F 80-8(18)50 
SIDNEY  - S.W. 


F-BRF  38-1(9)6  U8 
MACON  - N. 


9.908 


WIDENING,  fc  PMBS  OVERLAY 


13.699 


0 . 000 


89.800 


9.986 


8.559 


0.000 


UPGRADE  PUMPING  FACILITIES 


PMBS  OVERLAY,  SEAL  i COVER 


G,  GS,  i PMBS 


PMBS  OVERLAY 


TRIBAL  CONTRACT) 


**  ESTIMATED  COMPLETION  DATE  ONLY 


DftK:03/0fc/?l 


PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  02/28/91 

♦**  GLENDIVE  DISTRICT  ***  PAGE  NO:  9 

PRIfrCORTRACTOR  HORTC'KPTT'OF'RIGRflfiYS'PROJ;  "MANAGER 

T1R1B1M  MBIT  DATE" " ' PERCENT  ‘ PERCENT  ‘ Y CONST". " ' Y CENT . 

TYPE  OF  WORK  CONTRACT  CONTRACTOR  WORE  BEG.  PROJECT  TIME 

AWARD  AMT.  PAYMENTS  PROJ.COMF.  COMPLETE  USED 


RS  938-1(7)25  UP  FENCIN6  & SEEDING  (NEGOTIATED  ASSINIBOINE  l SIOUX  TRIBES 

25  MI.  N.  OF  NASHUA  - N.  TRIBAL  CONTRACT) 

0.000  $ 69 , 566  $ 93,599 


05/29/90  F.P.M.  QUALE,  KENNETH 

07/09/90  PHONE  NO. 365-2677 
t *06/30/91  62.7  BY  / / 


F 20-1(9)0  PMBS  OVERLAY 

GLENDIVE  - N.E. 

18.562 


BORDER  STATES  PAVING, INC. 
2,199,786  $ 1,931.935 


06/09/90  F.P.M.  WOLF.  LARRY 

07/11/90  PHONE  NO. 305-2877 

**06/30/91  88.9  * 79.0 


F 23-3(9)108 
HAMMOND  - S.E. 


WIDENING,  l PMBS  OVERLAY 

11.000 


BORDER  STATES  PAVING, INC. 
t 2,821,029  $ 379,712 


07/09/90  F.P.M.  SWANSON,  ROBERT  E. 

08/20/90  PHONE  NO. 770-3296 
**10/30/91  13.3  70.0 


IR  99-5(25)185 

PRAIRIE  CO.  LINE  - W. 

MILL,  FILL,  & PMBS  OVERLAY 

PORTABLE  PAVERS, 

INC. 

6.738 

$ 2,153,992  i 

907,098 

08/29/90  F.P.M.  STEWART,  DONALD 

09/27/90  PHONE  NO. 232- 1093 
**09/30/91  18.9  30.0 


BRF  1-10(15)629  STR.  I APPRS. 

BOX  ELDER  CR.-  E.  OF  BROCKTON 

0.019 


CENTURY  COMPANIES,  JV 
236,588  $ 20,395 


10/05/90  F.P.M,  BALDWIN, JAMES 

/ / PHONE  NO. 707-5701 

**06/30/91  9.6 


F 57-7(10)326 
BUSINESS  LOOP  - GLENDIVE 
F 98-1(1)0 

BUSINESS  LOOP  - SLENDIVE 


PMBS  OVERLAY,  l RUBBER  RR  XING  PORTABLE  PAVERS,  INC, 


2.555 


i 1,609,727  t 259,985 


10/05/90  F.P.M.  WOLF,  LARRY 

11/07/90  PHONE  N0.36j-P8'17 

**08/30/91 


16.2  2.7 


F-BRF  32-1(9)6  U1 
MACON  - N. 


WIDENING,  PMBS  OVERLAY,  L STR.  PRINCE,  INC. 


10.391 


$ 3,955,992  t 


39,561 


10/05/90  F.P.M.  NOVAK0VICH,  DUANE 

/ / PHONE  NO. 659-25 19 
**11/28/92  1.0 


**  ESTIMATED  COMPLETION  DATE  ONLY 


OAIE:Q3/06/?1 


PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION,  


TYPE  OF  WORK 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  02/28/91 
♦**  6LENDIVF  DISTRICT  «** 

pRIBE-COHTRBCTOR 

mmi- 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 


PAGE  NO : 10 

flORTTltPTrOF  HIGHWAYS™:  HAfJAGFR 

if  date"  ' ■ mmr ~ ppirar  " r njNsr.  “"tcbnt: 

WORK  REG.  PROJECT  TIME 

PROT . COMP . COMPLETE USED 


F 57-51 14)171 
SAND  SPRINGS  - U. 


SLOPE  FLATTEN..  PMBS  OVERLAY. S 
EAL  & COVER 

8.116 


WASHINGTON  CONSTRUCTION 
5, GAO, 677  $ 310,83V 


10/05/90  F.P.M.  STEWART,  DONALD 

11/13/90  PHONE  NO. 232-1093 

**11/30/92  6.2 


IR  94-7(18)235 
WIBAUX  - E.  I W. 

RS  26 1 - 1 < h ) 5 
5 HI.  N.  OF  WIBAUY  - N. 


HILL,  FILL,  t,  PMBS  OVERLAY  PORTABLE  PAVERS,  INC. 


12.662 


1,572,238  $ ‘*2,957 


10/05/90  F.P.M.  WOLF,  LARRY 

/ / PHONE  NO. 385-2877 

**10/30/91 

2.7 


RS  438-1(7)25  U1 

25  MI.  N.  OF  NASHUA  - N. 

3.931 

G,  GS,  i PMBS 

WICKENS  CONSTRUCTION,  INC. 

t 1,291,465  i 323,172 

10/05/90 

10/15/90 

**09/30/91 

F.P.M.  LA  ROQUE . ARCHIE 
PHONE  NO. 220-9478 

25.0 

SMP  1099(90) 

HAINT.  STOCKPILE  - DIST.  14 

0.000 

CRUSH  & STOCKPILE 

CENTURY  COMPANIES,  JV 

$ 203,600  1 2,035 

12/14/90 

/ / 

**06/30/91 

F.P.M.  BALDWIN, TAMES 

PHONE  NO. 787-5701 
i .0 

BY  06/30/9 

SMP  999(90) 

MAINT.  STOCKPILE  - DIST.  14 

0.000 

CRUSH  & STOCKPILE 

ECKART  TRUCKING  INC 

* 81,568  $ 816 

12/14/90 
01/17/91 
**fi/ s/30/91 

F.P.M.  STEWART,  DONALD 
PHONE  NO. 232- 1093 

1.0 

BY  Mb/ 30/ 9 

F 25-1(17)9 

9 MI.  N.  OF  CIRCLE  - N. 

7.971 

6,  GS,  PMBS,  L STR. 

SK  CONSTRUCTION,  INC. 

$ 5,287,949  $ 52,878 

12/14/90 

02/12/91 

**10/30/91 

F.P.M.  FRIEND,  DAVE 

PHONE  NO. 365-5877 

1.0 

GIEDD1 VT  DT  ST  R1 CT"  T DT  AID": 

i T*5,1DB,B12  $ 



♦*  ESTIMATED  COMPLETION  DATE  ONLY 


9ATE:03/06/91 


PROJECT  NUMBER  MILEAGE 

fBPiECJ- DESJ 6N ATI ON. 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  02/28/91 

***  BILLINGS  DISTRICT  ***  PAGF  NO :1 1 

PRIRrCOflTRiTO  BORTrDEFTi'Dr  HIGHQAVS'PROJ;  MANAGER 

mw  mi-  - - mmr  - - y tONSTT  -y  coin '. 

TYPE  OF  WORK  CONTRACT  CONTRACTOR  WORE  BEG.  PROJECT  TIME 

AWARD  AMT.  PAYMENTS  PRO]. COMP.  COMPLETE  USED 


F 66-111)8 
HAYS  SLIDE 


SLIDE  CORRECTION  L.A.  CONSTRUCTION 


0.260 


$ 959,939  $ 681,151 


07/11/89  F.P.M.  SACKS,  RAY 

07/19/89  PHONE  NO. 928-2127 

11/00/90  100.0  109.8 


F-BRF  19-9(7)138 
LAVINA  - W. 


6,  GS,  PUBS,  SEAL  l COVER 

8.535 


SLETTEN  CONSTRUCTION  CO. 
$ 9,008,792  i 9,206,997 


10/02/89  F.P.H.  OPIE,  BRUCE  E. 

11/07/89  PHONE  N0.B5o-hB97 
**09/16/91  90,0  101,6 


F 93-1(9)0  PMBS  OVERLAY 

1st  AVE.  - LEWISTOWN 
F 57-3(17)81 
MAIN  ST.  - LEWISTOWN 

2.382 


CENTURY  COMPANIES,  JV 
997,778  $ 1,161,663 


12/15/89  F.P.M,  SACKS,  RAY 
03/06/90  PHONE  NO, 928-2127 
11/15/90 

100.0  119.8 


M 1027(5)  U1  G,  GS,  PMBS,  6 STR.  REPL.  SLETTEN  CONSTRUCTION  CO. 

HILLTOP  ROAD  EXT.  - BILLINGS 
M 1027(5)  U2 

HILLTOP  ROAD  EXT.  - BILLINGS 

0.851  % 5,050,086  i 5,252,117 


12/15/89  F.P.H.  SC  HUMAN,  DAVID 
01/09/90  PHONE  NO. 295-9002 
12/27/90 


100.0 


100.0 


jjS crPT  Gl  GS>  PMBS>  SEAL  1 C0VER  WASHINGTON  CONSTRUCTION 

BUSBY  - S.  (N.  SECT. ) 

CT-RS  319-1(9)18 
BUSBY  - S,  (S.  SECT.) 

* 5,799,000  $ 6,111,357 


02/02/90  F.R.M.  SCHAAK,  RAYMOND 
03/26/90  PHONE  NO. 592-3555 
**11/28/91 


98 . 0 


8 1 . 0 


F-BRF  63-2(9)19 
JUDITH  GAP  - N. 


G,  DR,  PHB8,  PMBS  PRINCE,  INC. 


1 0 . 000 


* 9,355,252  $ 3,932,096 


02/27/90  F.P.M.  PASSOW,  ROBERT 

07/05/90  PHONE  NU,h73-22i8 
**09/06/91  90.3  109.2 


RT  99(8) 


PMBS  OVERLAY,  SEAL  l COVER  RIVERSIDE  CONTRACTING 


09/02/90  F.P.M.  STUDEBAkER,  RAYMOND 
PHONE  NO. 252-7329' 


♦ ESTIMATED  COMPLETION  DATE  ONLY 


DAIE:03/06/?l 


PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION 

Hffycnrr-'HEEDPinsr 

RTF  45-2(3)28 

SWEET  GRASS  CO.  LINE  - N. 

19.000 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  02/28/91 


***  BILLINGS  DISTRICT  *** 

PAGE  NO:  12 

'"PRIflE'CORTRBCTOF 

HONT/'DEPT 

.'OF  RIGRBAYSFROT. ‘MANAGER 

ORIBINAL 

AWARD  DATE" 

PERCENT 

PERCENT" " X CONST'. " " V CENT . 

CONTRACT 

CONTRACTOR 

WORK  BEb. 

PROJECT 

TIME 

AWARD  AMT, 

PAYMENTS 

PRO J . COMP . 

COMPLETE 

USED 

DA  lW% 
09/01/90 

BY  09/01/9 

924,280  * 

961,104 

100.0 

BR  9049(4!  STR.  & APPRS. 

YELLOWSTONE  RV.-S.E.  GREYCLIFF 

0.366 


COP  CONSTRUCTION  CO. 
710,938  $ 663,391 


05/04/90  F.P.M.  STUDEBAKER,  RAYMOND 

06/07/90  PHONE  NO. 252-7329 
**09/06/91  93.3  66.1 


RTF  16-1(21)12  *,  65.  & PMBS 

BILLINGS  - N. 

F 16-1(25)22 

17  HI.  N.  OF  BILLINGS  - N. 

11.366 


EMPIRE  SAND  AND  GRAVEL  CO., INC 


$ 6,922,337  $ 4,669,464 


07/09/90  F.P.M.  SLOE.  DAVID  A. 

07/25/90  PHONE  N0.24B-3827 

**11/06/91 

67.5 


71.2 


RTF  61-3(7)34  WIDENING,  PMBS  OVERLAY,  SEAL  t SLETTEN  CONSTRUCTION  CO. 

GRASSRANGE  - N.  i S.  COVER 

F 61-3(9)46 
N.  OF  GRASSRANGE 

1 i ,542  $ 3,797,739  4 1,692,613 


07/09/90  F.P.M.  SACKS,  RAY 

08/10/90  PHONE  NO. 428-2127 

**09/06/91 


IP  9u  6 1 1 18)453  PBM8  OVERLAY,  6 PANE  REVISION  EMPIRE  SAND  AND  GRAVEL  CQ  Tfir 

LOCKWOOD  - PINEHILLS  INTCH.  - - 

3.795  $ 1,479,324  $ 1.316, 635 


0?/ 0?/90  F.P.M.  KEGLEY.  ilEL 

08/02/90  EHPiiF  MO , 24.8-3827 
**06/06/91  89,0 


!R  90-9(74)543  MILLING,  t,  PMBS  OVERLAY  PORTABLE  PAVERS,  INC. 

WYOLA  — S, 

IR  90-9(75)549 
WYOMING  LINE  - N. 

10.992  i 3,872,535  $ 3,747,662 


o7 i u9 > 9'.'  F . P . ft . /jE'/IllE,  GARY 
08/06/90  PHONE  NO. 665-8812 
**04/16/91  &v  i 1 < 0 1 / 9i 

96,8 


BR  9056(B) 


STR.  6 APPRS. 


SLETTEN  CONSTRUCTION  CO. 


08/07/90  F.P.M.  TA YL Oft , DONALD 
PHONE  NO. 252-9735 


*»  ESTIMATED  COMPLETION  DATE  ONLY 


BATE:03/06/91 

MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  02/28/91 
*♦*  BILLINGS  DISTRICT  ♦ ** 

PRIME  CONTRACTOR 

PROJECT  NUMBER 

PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

ORIGINAL 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

bWARu  oh  IE 
WORK  BEG. 
PRO J .COMP. 

YEit‘"Rv:"T‘T)nrassimir' 

0.360 

$ 

1,570,757  1 968,907 

**10/30/91 

1R  99-1(51)29 

MILL.  FILL,  i PMBS  OVERLAY 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

08/29/90 

POMPEYS  PILLAR  - CUSTER 

22.789 

$ 

6.536,119  * 3,015,799 

09/17/90 

**11/30/91 

BRH  1028(1) 

REPL.  STR.  (W/PIPES) . 1 APPRS. 

MIDLAND  O'LEARY  INC. 

10/05/90 

DRY  CREEK  BR.  - BILLINGS 

0.100 

i 

129,099  % 127,331 

10/18/90 

**09/16/91 

IR  90-9(71)509 

PMBS  OVERLAY 

BORDER  STATES  PAVING, INC. 

10/05/90 

CROW  AGENCY  1NTCH.  - S. 

7.917 

$ 

6,139,568  $ 61,395 

/ / 

**11/30/91 

SMP  299(90) 

CRUSH  AND  STOCKPILE 

FISHER  SAND  AND  GRAVEL  CD. 

12/19/90 

MAINT.  STOCKPILE  - DIST.  #5 

0.000 

i 

969,888  t 9,699 

/ t 

**06/30/91 

page  nij  ; i j 

'RQRT7’DEPT7~OF'RIGfHJfi?S~PRO]7’RANfiGEft 


TIME 

USED 

29 


5i  .7 


F.P.M.  OPIE,  BRUCE  E. 
PHONE  NO. 956-^897 


F.P.H.  TAYLOR,  DONALD 
PHONE  NO. 252-9735 
9B.0 


PHONE  NO. 592-3555 

1.0 


F.P.H.  OPIE,  BRUCE  E. 
PHONE  NO. 956-9099 
1.0 


22.0 


26.9 


BY  06/30/91 


Bitimr  inkin'  Tomsr 


Ttt,nrwr~~rw,m,Ynr  7r.r 

■“"i**"5TllTE'BIBE"»* 


STfiTE’OIDE'TOTBCS: 


f (T”f 0 037 

i¥i~  it* 


TOTffCff  TOR  "ffCC“PITOJrCTff  r 


- J.ti  _S.IA.IE  _W  [DE  * * ♦ _ 


& 


' ~ - ’ 


■ •• 


DAIE:0h/1«)/?1  pg-LC.  SGnsa^^LOf1 


PROJECT  NUMBER  MILEAGE  TYPE  OF  WORK 

PRO  JE  CT_  BE  SJ  GN  ATI  QN_ 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  03/31.'*! 

*♦*  MISSOULA  DISTRICT  »** 
FRIRrCORTRACTOR 

omiM 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 


Mfflrwrr 

WORl  REG. 


Si 

PAGE  NO:  1 

_H0RT:_DEFT: ~nr_HIGRRflY5  PROI.  MANAGER 
‘ ' PERtW " PERCENT-  _ T tDNBT". ' ' TTtBNT’. 

PROJECT  TIME 


PROJ .COMP , COMPLETE  USED 


a r-1  r 

a k 

Wn.-.vr . 


IR  90-1(105)15 

WEIGH  STATION 

C.D.  CONTRACTORS 

02/08/88 

F.P.M,  JOHNSON,  ROBERT  L 

HAUGAN  WEIGH  STATION 

03/1*/ 86 

PHONE  NO. 821 -**68 

0.000 

$ 2,420,343  i 2,717,527 

**05/10/91 

98.0 

RTF-BRF  1-1(31)1*  G,  GS,  PMS,  4 OGFC 

WASHINGTON  CONSTRUCTION 

1 0/07/88 

F.P.M,  MITCHELL,  JAMES  D 

TROY  - LIBBY  (H.  SECT.) 

11/16/88 

PHONE  NO. 295-5782 

F 1-1(32123  4 F-DE  0201(802) 

**05/18/91 

TROY  - LIBBY  (E.  SECT.) 

RTF  1-1(33)17  U1 

TROY  REST  AREA 

15.965 

t 19,47*, 070  $ 29,938,071 

98.0 

S* 

~o 

PO 

C-3 

c> 

CO 

CO 


3a 


M 


o 

-3 


03 

O 

CD 


E 5-4(7)160  G,  GS,  PNG.  1 OGFC  J.J.  WELCOME  CONST.  CO..  INC. 

DICKEY  LAKE  - N.  4 S. 

8.714  $ 7,062.320  $ 9.058,628 


RTF  1-1(33)17  UP  PMS,  4 COMPLETE  R.A.  FACILITY  SKINNER  ENTERPRISES 

TROY  REST  AREA 

0.000  $ *66,095  t *31,173 


PJE-BRF  7-1(36)23  G.  GS,  PMS,  4 STR'S.  WASHINGTON  CONSTRUCTION 

DARBY  - S. 

RTF-BRF  7-1(37)31 
DARBY  - N. 

14.627  $ 10,517,7*6  $ 10,203,130 


12/13/0G  F.P.M.  PIEDALUE.  EUGENE  R. 

02/27/89  PHONE  N0.681-P213 

**08/18/91  96.0  71.5 


12/ 15/9*  F.P.M.  MITCHElL,  JAMES  D. 

03/05/90  PHONE  NO. 295-5785 

**06/30/9 ! 92.1  BY  09/01/90 


12/15/89  F.P.M,  JOHNSON,  ROBERT  L. 

0l/2*/90  PHONE  NO. 621-4*68 

♦*07/ 1 6/9 1 

97.0  BO.  7 


1R  90-1(109)23  STR.  REPAIR 

ST.  REGIS  RIVER  BRIDGES 

0.000 


FRONTIER-WEST,  INC. 
687,161  t 508,6*1 


02/02 '90  F.P.M,  CHEZICK . LAWRENCE  J. 

03/19/90  RHONE  NO. 826-4457 

**07/30/9!  7 * . 0 90.0 


RTF  1-1(40)32 


PMS  OVERLAY,  S 4 C 


A-l  PAVING,  INC. 


04/02/90  F.P.M.  TOMBRINK  DAN 
PHONE  NO. 75.4-7023 


**  ESTIMATED  COMPLETION  DATE  ONLY 


DATE : 04 / 1 0/9 1 


PROJECT  HUMBER 
PROJECT  DESIGNATION 

ravr-'nwr 

RTF  1-2(99)23 
LASALLE  RD.  - KALI  SPELL 
RTF  33-1(9)0 
HT  37  - LIBBY 


MILEAGE 


5.550 


TYPE  OF  WORK 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  03/31/91 
**♦  MISSOULA  DISTRICT  *** 
PRTMETONTRACTOP 
omiwi 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 


PAGE  NO;  2 

rdrt:_depts  OF  RIGfl«AYS'PROT:  MANAGER: 

‘ TftAPD"  DATE'  ‘ ‘ PERCENT' ' PERCENT" ' T EEINETC ' ' V FDNT'. 
WORK  BEG.  PROJECT  TIME 

_ PRO] . CpMP_.__  COMPLETE USED 

oi  /'El  /PC' 

**09/01 '90  By  IIW / i i | / Vi : 


$ 752,501  » <*66,506 


6 c.  U 


RTF  1-2(98)1B5 

JAVA  - SUMMIT 

RTF  83-2(9)78 

PMS  OVERLAY,  S 

i c 

NELCON,  INC. 

SHAN  LAKE  - N. 

17.700 

$ 1,591,982  » 

1 , 367 , hPiR 

05 'Oh /90  F.p.M.  CHR I S I N6ER , KENNETH  L 
05/22/90  RHONE  NO. 756-7056 
**09/01/90  BY  09/01/90 

88. 7 


FH  61-1(6)0 

NORTH  FORK  FLATHEAD  RIVER  HIGH 

59.500 


A-l  PAVING,  INC. 


05/09/90  UNASSIGNtD 


187,996  i 


**09/01/90  0.0 


BY  09/01/90 


1R  90-2(811109 

BONNER  INTERCHANGE 

F 29-1(31)0 

STR,  WIDENING  1 PMS  OVERLAY 

JENSEN  PAVING 

BONNER  - H. 

1.100 

i 830,732  $ 

733,830 

06/09/90  F.P.M,  MAART,  wILlIAM  f, 

07/09/90  PHONE  NO. 599-6991 

**09/07/90 

88.3  193.3 


BR  9091(11)  STft.  L.  APFR'S, 

E.FK.  BITTERROOT  - NE  OF  SOLA 

0,051 


TAMIETT I CONSTRUCTION  CO. 
159,576  t 150,095 


07/09 '90  F.P.M.  MAART,  WILLIAM  C. 

OS  R.i? *0  FHONt  N0.599-t)991 

03/13/91  100.0  88. 5 


RTF  52-1(719  RMS  OVERLAY 

BLUE  BAY  - N.  I S. 

19.918 


A-l  PAVING,  INC. 
2,976,510  * 815,072 


07/09/90  F.p.M,  Ti'.MBRINK,  DAN 

09/05/90  PHONE  N0.75a-7023 

**06/ 30/ 91  32. 9 


BHF  1-1(22)6 


STR,  WIDENING 


RIVERSIDE  CONTRACTING 


•30/07/90  F.p.M  MARIN,  GARY  ft. 
PHONE  N0,7jc-"F‘2h 


»*  ESTIMATED  COMPLETION  DATE  ONLY 


DATE  :04/  10/91 


PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION 

ororw 

F 1-1 (28)0 
TROY  - W. 

HES  56-2(3)30 
3 LOG'S.  - S.  OF  TROY 
FH  62-1(4)27  (RS  508) 

YAAK  RIVER  ROAD 

16.678 


TYPE  OF  WORK 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  03/31/ 
*»*  MISSOULA  DISTRICT  *** 
PRTMETORTRACTOR 
nmiM 


CONTRACT 
AWARD  AMT. 


CONTRACTOR 

PAYMENTS 


PAGE  NO:  3 

HORT7~DEPT7  'QF'HIGRflAYS’PROF  "RANAGFh 
' ‘ MAW  T'ATF " ' PERtETfT " PERCENT' ' V tCNST ' ‘ T FONT'. 
WOP)  BEG.  PROJECT  TIME 

PROJ.COMF , COMPLETE  USED 

-'TiBTlW 

**07/20/91 


i 4,420, 830  * 3,041,561 


o8.8 


15. 0 


RTF  34-1(26)8  U3  SLIDE  CORRECTION 

BONNER  - N.E. 

4.036 


WESTERN  MATERIALS.  INC. 
114,040  $ 100,779 


.>8/23/90  F.P.H.  GREEN,  JAMES  L. 

10/11/90  PHONE  NO. 358-0053 
**07/28/91  88.4  8G.9 


RTI  90-3(65)150 
DRUMMOND  - E.  I W, 


rut  Filling  with  ralumac  pavement  planning  co 


13.300 


111,348  I 


08/33/90  F.P.M.  WILLIAMS,  JAMES  R, 

/ / PHONE  NO .721- 1 "69 

**11/01/90  0.0  RY  11/01/9 0 


BR  9045(5)  STft.  t,  AFPR'S. 

CANAL  - 4 MI.  N.  OF  LONEPINE 

0.130 


TAMIETT1  CONSTRUCTION  CO, 
115,493  $ 101,343 


06/39/90  F.P.M,  CHEZiC) , LAWRENCE  J. 

09/  14/90  FHONE  NO, 826-4459 
**06/30/9]  89.9  RY  05/15/91 


1R  90-3(78)94 
MISSOULA  - W. 


PCCP  REHABILITATION 


11.319 


DIAMOND  SURFACING, INC 
4,633,334  i 129,503 


10/05/90  F.P.M.  MAART,  WILLIAM  C. 

1 1 / 15/ VO  PRONE  NO. 549-6491 

**12/38/91  2.8 


RS  363-1(6)  1 6,  S3,  !>  PMS 

MULLAN  ROAD  !E.  SECT.) 

5.886 


WESTERN  MATERIALS,  INC. 
3,034,808  t 275.383 


03/11/91  F.P.M.  WILLIAMS,  JAMES  R, 

03/28/91  PHONE  NO. 721 -1769 

**11 <28 / 9 1 13.6 


SMp  1899(90)  CRUSH  1 STOCKPILE  GRAVEL 

MAINT.  STOCKPILE  - DIST.  II 

0 . 000 


SCHElL INGER  CONST  CO. 
398,530  i 


03/11/91 
**11/01  91 


F.P.M,  MARIN,  GARY  R. 

phone  wo, 756-9024 
o , o 


BY  1 1/01/91 


*»  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  HIGHWAY'S 
CONSTRUCTION  BUREAU 


DATE : O4*/ 10/91 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  03/31' 
***  MISSOULA  DISTRICT  *** 

91 

PAGE 

NO;  9 
/“MANAGER 
TCOKT". 
TIME 
USED 

PRIME  CONTRACTOR 

MONT.  u t F T . OF  HIGHWAYS  PRO! 

■ ~ Pirnr " REmicr " r eotist-."  ■ 

PROJECT 

COMPLETE 

PROJECT  NUMBER 

MILEAGE 

TYPE  OF  WORK 

CONTRACT 
AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

AWARD  Date 
WORK  BEG, 
PRO J .COMP . 

SMP  2099(901 

CRUSH  i STOCKPILE  GRAVEL 

PERFECT  CONCRETE,  INC 

03/11/91 

F.P.M.  COLTER,  SUSAN  C. 

MAINT.  STOCKPILE  - BIST.  I! 

/ / 

PHONE  NO. 258-6853 

0.000 

$ 

911,975 

i 0 

**■11/01/91 

lj . 0 I 

BY  11/01/' 

HES  7-1(99)65 

TREE  REMOVAL 

AJAX  CONTRACTING  INC. 

03/11/91 

F.P.M.  COLTER,  SUSAN  C. 

2 LOG'S.  - S.  OF  FLORENCE 

03/26/91 

PHONE  NO. 258-6853 

3.200 

$ 

29,982 

$ 0 

**09/28/91 

0 . 0 

F 1-2(31)123 

SIGNING,  5 SIGNALS 

MONTANA  LiMES,  INC 

03/29/91 

F.P.M,  TOHBRINK,  DAN 

LaSALLE  RD.  INT.-  KALI  SPELL 

/ / 

RHONE  NO. 756-7023 

0.000 

1 

269,629 

$ 0 

**09/28/91 

0 . 0 

flTSSDIO*  DISTRICT’  TOTAL'S": 

$ 59.108.950 

T j9.7CV8.j5o 

it*  FDtTElTSTRICT'iii 

RS  911-1(3)0 

G.  GS,  RMS,  L STR'S. 

PIONEER  READY  MIX 

08/00/89 

F.P.M.  McEQRMICK , THOMAS 

SPRINGHILL  ROAD 

08/21/89 

PHONE  NO. 586-507'* 

6 . 300 

i 

2,938,801 

1 2,953,775 

09/28/90 

100.0 

98.3 

EACF  29-2(0)93 

WIDENING,  PMS  OVERLAY,  5 t,  C 

JIM  GILMAN 

EXCAVATING  INC. 

09/05/89 

F.P.M.  ENGSTEBT,  CARL 

OVANDO  - E. 

10/05/89 

PHONE  NO. 999-6326 

12.200 

$ 

9,063,798 

* 9, 135, 70s 

**05/18/9! 

98 . 0 

78.3 

IR  15-2(57)99 

PMS  OVERLAY,  5 l C 

JIM  GILMAN 

EXCAVATING  INC. 

12/15/89 

F.P.M.  HELD,  TERRY  (ACTING * 

BUXTON  - S. 

02/05/90 

PHONE  NO. 999-2903 

16.699 

i 

3,826,188 

* 3.915.629 

**06/30/91 

08.3 

70.2 

BR  9039(1) 

STR.  1 APPR'S. 

COP  CONSTRUCTION  CO. 

08/02/90 

F.P.M.  HERMAN,  TED  (ACTING) 

YELL.RV.  - N.N.  OF  PINE  CREEK 

03/01 / 90 

PHONE  NQ.222-B110 

1.510 

$ 

807,018 

$ 785,66? 

**05<18'9i 

97 , 4 

6m  .9 

**  ESTIMATED  COMPLETION  DATE  ONLY 


DAJE :04/ 10/?i 


PROJECT  NUMBER  MILEAGE  TVPE  OF  WORE 

PROJECT  DESIGNATION 


BR  9020(8'  STR.  I APPR'S. 

H.FK.ROCK  CR.-E.OF  SKALKAHO 
BR  9020(9) 

MID  FK  ROCK  CR  - SW  OF  P BURG 

0.217 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  03/31  -9l 


***  BUTTE  DISTRICT  ***  PAGE 

’"‘FRIRE'CORTRACTOR  HORTT‘DEFT:‘DF*RIGRBA?S'PRO]^ 

OTHBIM  «T  BAIT " " TFRtFNT" ' PERCENT' ' V CONST'. ' 

CONTRACT  CONTRACTOR  WORT  BEG.  PROJECT 

AWARD  AMT.  PAYMENTS  PRO], COMP,  COMPLETE 


BINKERD  CONSTRUCTION,  INC. 


I 330,265  t 309,800 


02/27/90  F.P.M,  GILMAN,  ROBERT 
Gh/03/90  PHONE  N0.99a-322a 
**11/ 16 <90 


Q3.8 


IR  15-3(981193 
ELK  PARK  - BOULDER 


EROSION  CONT.  I PMS  OVERLAY  GLENN  REHBEIN  EXCAVATING, INC . 
20.100  $ 1,177,910  i 1,173,353 


09/02/90  F.P.M.  HUNTER, LARRY 

O5/09/9O  RHONE  NO, 782-1797 
**09/21/90  98.0 


RT  22(111  LEVELING,  SEC 

WHITEHALL  - U. 

RT  22(12) 

ELK  PARK  FRONTAGE  RD. 

RTF  96-7(3)68 

E.  OF  WISE  RIVER  - E. 

RTF  69-1(6)0 
WHITEHALL  - KEBB'S  JET, 

RTS  359-1(1)0 
KEBB’S  JCT.  - CABDWELL 
RTS  991-2(119 

CRACKERVILLE  - OPPORTUNITY 

36.600 


JIM  GILMAN  EXCAVATING  INC. 


05/09/90  E.f.M.  WILLIAMS,  PAUL 

08/06/90  PHONE  N0.6B3-6P9O 

**06/30/9!  ft 


1,399,291  $ 1,079,527 


79.6 


RTF  0-1(19)25  FROST  HEAVE  REPAIR 

1 MI.  W.  OF  MacDONALD  PASS 

o , ooo 


RIVERSIDE  CONTRACTING 
237,517  $ 293,123 


08/07/90  F.P.M.  DOUGHERTY,  HUGH  (ACT 

09-13/90  PHONE  NO, 994-3229 

**0-5/18/91  98. 0 


RS  590-1(7)27 
DEEP  CREEK  BR.  - N. 


6,  GS,  PMS,  l PIPE 

0.697 


SWAN  AND  SONS  CONST.  CO. 
567,01?  t 905,812 


06/07/90  F.P.M.  SAUNDERS, LESLIE 

09/09/90  PHONE  NO. 222-8199 
t*0  //28/91  7i.0 


F-06-1 (10)9 


ALIGNMENT  CHANGE 


K H CONSTRUCTION  CO.,  INC. 


08/29/90  F.P.M.  MrCFiRMirK, THOMAS 
PHONE  NO, ''86-5'/"“ 


NO:  5 
MANAGER 
7,'CONT'. 
TIME 

USED 


G8.3 


87.9 


Y / i 


92.2 


73.3 


»*  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  03/31/91 


DATE :0h/ 10/91 

***  BUTTE  DISTRICT  *♦* 

PAGE  NO:  6 

PRIME  CONTRACTOR 

MONT.  DEFT.  GF  HIGHWAYS  PRC T . MANAGFR 

PROJECT  NUMBER 

PROTECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

ORIGINAL 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

AWARD  DATE 
WORK  BEG. 
FRO] .COMP . 

~ PERCENT  • PERCENT  * V CONST  ’ "V  EDNT 
PROJECT  TIME 

lOMPlETE  USED 

DREDGER  CANYON  ROAD 

0.390 

$ 

179,890  $ 97,550 

itS  / 1 Sy 

♦♦0&/30/91 

c 2 

55 . 6 

BRF-F  8-+-1  (5)8 

MADISON  RV.  - E.  OF  NORRIS 

0.000 

STR.  L APPR'S. 

I 

COP  CONSTRUCTION  CO. 

1,735,855  * 990,918 

1 0/05/90 

1 i /02/90 
♦Mi/30/91 

F.P.M,  WIEBt,  HAROLD 
PHONE  N0.6B5-3590 

58. 3 

5.8 

SMP  199(90) 

MAINT.  STOCKPILE  - DIST.  15 

0.000 

CRUSH  6 STOCKPILE  GRAVEL 

1 

JIM  GILMAN  EXCAVATING  INC. 

577,500  $ 259,599 

15/19/90 

01  '‘56/91 
♦*08/30/91 

F.P.M,  ENGSTEDT,  CARL 
PHONE  N0.A94-fc356 

85. 7 

BY  06/30/91 

SMP  3999(90) 

MAINT.  STOCKPILE  - DIST.  15 

0.000 

CRUSH  & STOCKPILE  GRAVEL 

$ 

L.A.  CONSTRUCTION 

79,500  { 0 

15/19/90 

**07 / 30/9 1 

F.P.M.  SAUNDERS, LESLIE 
PHONE  ND. 255-9)99 

0 . 0 

BY  06/30/91 

F 8-5(59)96 

EAST  HELENA  - E.  1 II. 

3.951 

PCCP  l STR . REHAB. 

$ 

DICK  ANDERSON  CONSTRUCTION 

1,386,575  i 13.915 

03/11/91 

♦*11/16/9! 

F.P.M.  ENGSTEDT,  CARL 
PHONE  NO. 944-035/. 

1 0 

M 1816)5) 

ELIZABETH  WARREN  AVE . - BUTTE 

0.996 

S,  GS.  PMS 

t 

CENTURY  PAVING  INC. 

689,397  t 6,851 

03/11/91 
/ / 

**08/30 /9 1 

F.P.M.  MELD.  TERR*  (ACTING) 

PHONE  NO. 499-2903 

RS  589-3(5)16 

BROADWATER  CO.  LINE  - S.E. 

55.359 

GS,  PMS,  S l C 

$ 

JIM  6ILMAN  EXCAVATING  INC. 

595,188  $ 51,555 

03/11/91 
03/51 /9l 
*♦08/58/91 

F.P.M  O'BRIEN, MURRAY 
PHONE  NO. 999-3259 

8.6 

(ACT) 

MIIDLSIBEIIIMK: 


v Mi  W_  I 1 V ]j]  Mi  BBa 


»*  ESTIMATED  COMPLETION  DATE  ONLV 


DATE : OA / 10/91 


PROJECT  NUMBER 
PROJECT.  DESjGNAJiPN 

F-RRS-BRF  60-2 < 19181 
GREAT  FALLS  - E. 


F 60-2(23)90 

10th  AVE.  S.  - GT. FALLS 


RTF-BRF  29- 1(29)23 
GREENOUGH  HILL  - N. 


F-BRF  29-9 (8)117 
SIMMS  - U. 


RTF  10-2(17)73 
BIG  SANDY  - N.l  S. 


PTM  521015) 

1st  AVE.  N.  - GREAT  FALLS 


F l-9< 12)27^ 

MAIN  ST.  - SHELBY 
RTF  67-1(1)0 
SHELBY  - N.U, 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  OS/31/91 
**+  GREAT  FALLS  DISTRICT ***__ 


PAGE  NO:  7 


MILEAGE  TYPE  OF  WORE 

m 

G,  GS.  PCCP,  5 l C.  L STR'S. 


0.897 


2. 929 


3.936 


10.606 


16.100 


.300 


PMS  OVERLAY 


G,  GS,  PMS,  SIC,  l STR. 


G,  GS,  PMS,  S 1 C 


G,  GS.  PMS,  & REPL.  STR'S. 
(M/PIPES) 


G.GS.PMS.  ST.  SEW.,  SAN. SEW., 
t WATER  SYS. 


PMS  OVERLAY,  6 SAN.  SEWER 


2.099 


CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

mw  DhTt- 
WORR  BEd. 
PRO J. COMP. 

' PERCENT"  - CERE ENT" ' V CONST". " 

PROJEC 1 

COMPLETE 

"VEDNTT 
TIME 
_ USED 

SLETTEN  CONSTRUCTION  CO. 

9,291 ,993  1 10,160,663 

12/07/87 

02/ 16/38 

1 1 / 10/69 

F.P.M.  THOMSON.  BOB 

PHONE  NO. 727-93 50 

1 00 . 0 

91  J 

UNITED  MAT ‘LS  OF  GREAT  FALLS 

1,1PA, 779  l 997,152 

05/01 / B9 
06/05/ 99 
10/16/89 

F.P.M.  THOMSON,  BOB 

PHuNE  NO. 727-9350 
! 00  ■ 0 

98.5 

NElCON,  INC. 

3,666,020  t 9,228.907 

00/08/89 
08/22/09 
♦*05/ 18/91 

F.P.M.  STEEN.  GARY 

PHONE  NO . 2A“-55b'! 

98.0 

93 . 0 

SR  CONSTRUCTION,  INC. 

5,702,212  t 5,820,935 

10/02/89 
11/16 / 89 
♦♦05/13/91 

F.P.M.  SMITH,  WALT 

PHONE  NO , 2/i<. -56?B 

98.0 

99.3 

RIVERSIDE  CONTRACTING 

6,193,593  $ 6,117,503 

09/00/90 
Os/ 05/90 
*+00/28/91 

F.P.M.  GREGORY,  DOUGLAS 
PHONE  NO. 378-26 13 

98.0 

90.  d 

UNITED  MAT'IS  OF  GREAT  FALLS 

2,906,963  1 2,923,697 

05/09/90 
06/12 '90 
♦*10/19/90 

F.P.M.  THOMSON,  BOB 

PHONE  NO. 727-9350 

97.5 

99.0 

NELCON,  INC. 

06/09 /90 

07 / 2 3 ■ 9 w 
*+09/ 20/90 

F.P.M,  LED,  DENNIS 

PHONE  NO. 939-2470 

706,390  t 616,932 

07.3 

1-6.7 

*♦  ESTIMATED  COMPLETION  DATE  ONLY 


DATE:04/10/91 


PROJECT  NUMBER  MILEAGE 

JECJ_  OES I GNATJ  DN_ 


MONTANA  DEPARTMENT  0»-  HIGHWAY'S 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  03/ 3 i / 91 
***  GREAT  FALLS  DISTRICT  »*t 
PRTRETORTPACTOR 
^IGTM 

TYPE  OF  WORE  CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 


PAGE  NO:  8 

""RDRT:'DEPT:iF'HM?5‘PR0T:'HfiRAGEfi 
mw  URTT  ‘ " PtMTir " PERCENT " T CONET".  ""TP  DhT". 
WORT1  BEG.  PROJECT  11  ME 

PRO J. COMP.  COMPLETE  USED 


RS  228-2(9)30  G,  GS,  i BIT.  SURF  TRT.  (BSTl  NELCQN.  INC. 

5 HI.  3.  OF  FORT  BENTON  - S. 

9.208  $ 2,130.755  t 2,073,892 


06/09/9u  F.P.M.  ENDER50N.  GLEN 

06 <'29/90  PHONE  N0.!3p2-j369 

**06/30/9!  95.1  06. o 


RTF  29-9(10)127  PMS  OVERLAY 

SIMMS  - SUN  RIVER 

10.900 


RIVERSIDE  CONTRACTING 
2,099,935  t 583,899 


10/05/90  F.P.M.  SMITH,  WALT 

10/22/90  PHONE  NO, 269-5870 
**00/30/91  56.9 


F 1-3(18)258  PMS  OVERLAY 

CUT  BANK  - E. 

F 1-3(19)255 
MAIN  ST.  - CUT  BANK 

15.790 


RIVERSIDE  CONTRACTING 

3,292,027  $ 890,701 


12/19/90  F.P.M.  LEO,  DENNIS 

02/06/91  PHONE  NO. 939-2970 

**11/16/91 


19.5 


SMP  399(90)  CRUSH  l STOCKPILE  GRAVEL  MONTGOMERY  CONSTRUCTION 

MAINT.  STOCKPILE  - DIST.  #3 

0.000  $ 88,650  l 29.110 


12/19/90  F.P.M.  THOMSON,  DCE 

02/19/91  PHONE  NO, 757-A350 

**08/30/9!  27.5  R / 06/30/91 


BR  9008(11)  STR.  L APPR'S. 

TETON  RV.  - 1 MI.  S.  OF  LOMA 

0.13a 


JIM  GILMAN  EXCAVATING  INC. 
233,890  i 0 


03/11/91 

/ 

**07/31/92 


F ,F  ,M , WILMOl , DOUG 
PHONE  NO. 622-5399 
0 . 0 


BR  9019(9)  STR.  I APPR'S. 

ST.  MARY  CANAL  - N.E.  OF  BABB 

0.991 


SLETTEN  CONSTRUCTION  CO. 
379,922  $ 0 


03/H./9;  F.P.M.  RHONE  < . JOHN 

i>3 /E6/'7j  PHONE  NG.43^“?^70 

#*11  * P ft  < 9 1 0.0 


BP  9025(7)  STR'S.l  APPR'S. 

WILLOW  CR.  i N.  FK.  WILLOW  CR. 

0.37? 


MALKIN  CONSTRUCTION  CO 
298,508  $ 


03/ i 1/9!  F.P.M,  SPRINGER,  JAY 

09/09/91  PHONE  NO. 729-9350 

**u9/2o/?l  0.0 


♦*  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  HI5HWAV5 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  03/31/°! 


DATE :0A/ 10/91 

♦♦*  GREAT  FALLS  DISTRICT  *** 

PAGE  NO:  9 

FRIME'CONTRACTDF 

flORT.'DEPTC'DF’RISRBfiyS'PROJr'RfiRaGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEA6E  TYPE  OF  WORK 

WIGIM 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

AWARD  DATE 
WORE  BEG. 
PRO J , COMP . 

■ pefcert  PEmr ' r imr.  ' ' v coni  . 

PROJECT  TIME 

COMPLETE  USED 

F 10-2(18)62 

G,  GS,  PUS,  E STR'S. 

SLETTEN  CONSTRUCTION  CO. 

03/11/8! 

F.P.M.  ENDEPSON,  GLEN 

LOMA  - BIG  SANDY 

20.428 

i 6,958.166  $ 0 

j / 

♦*11/16/91 

PHONE  N0.6EJ-5369 

0 . 0 

vw/nr/diY''yrf,iir,m 

'"i«"G[ERDI9E'DT5TRICT'*»*' 


RS  323-1(8)0 

EKALAKA  - S.  (N.SECT.) 

8.200 

G,  GS,  PNS,  SIGNING,  LIGHTING. 

St  C 

$ 

PORTABLE  PAVERS,  INC. 

1,528,805  $ 1,439,369 

10/02/69 

1 i / i 3/89 
12/17/90 

F.P.M.  SWANSON,  ROBERT  E. 
PHONE  NO. 776-3246 

100.0 

B5.0 

F 1-8113)467 

MALTA  - y. 

4.902 

MINOR  WIDENING,  i PHS  OVERLAY 

i 

RIVERSIDE  CONTRACTING 

1,177,778  $ 1,126,151 

02/02/90 

03/27/90 

**05/18/91 

F.P.M.  UN ASSIGNED 

PHONE  NO. 654-251 9 

95.6 

98.  t 

F 1-9(16)526 

GLASGOW  - W. 

RTF  1-9(22)541 

U.S.  2 - M.  END  OF  GLASGOW 

13.694 

WIDENING,  i PM3  OVERLAY 

i 

PRINCE,  INC. 

2,437,069  t 2, 199,521 

02/27/90 

04/04/90 

**07/30/91 

F.P.M.  LA  ROQUE.  ARCHIE 
PHONE  NO. 226-9473 

90 . 3 

92.0 

RRS  4138(63) 

B.N.R.R.  U-PASS'S  - DIST.  #4 

0.000 

UPGRADE  PUMPING  FACILITIES 

$ 

OLANDER  CONTRACTING  CO. 

396. 357  I 215,357 

02/27 '90 
05/15/90 
*♦11  / 16/90 

F.P.M.  GREL'FE , LARRY 

PHONE  NO.  653- 1050 

54 . 3 

98.i 

RTF  14-615)217 

SUMATRA  - E.  1 y. 

29.200 

PMS  OVERLAY,  S t C 

$ 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

1,597,633  $ 1,307,333 

04/02/90 
06/20/ 90 
**09/01/91 

F.P.M.  STEWART,  DONALD 
PHONE  NO -232-1 "93 

61.6 

BY  09/01; 

*»  ESTIMATED  COMPLETION  DATE  ONLY 


c 


V... 


DAIE:04/10/91 


PROJECT  NUHBER 
PROJECT  DESIGNATION 

r-n.K'7-mm 

BUSBY  - U. 


MILEAGE  TYPE  OF  WORK 

9.986 


MONTANA  DEFARTHENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  03/31-9! 
***  GLENDIVE  DISTRICT  *** 
PRTRETORTRACTOP 
TOIGm 

CONTRACT  CONTRACTOR 

AWARD  AHT,  PAYMENTS 

I 10,151,983  I 8,200.727 


PAGE  NO: hi 

BOfjT:-DEpT--gF  p7GflRfl75-pR07T  'MANAGER 
‘ HwTt'Rir  HATE' " " PETTlETiT  " EFRl  t NT ' " T iDNaT.  'VEGNT. 
WORE  BEG.  PROJECT  TIME 

PROJ. COMP.  COMPLETE  USED 

- - wiw^r — f ~v.w:  ftp  mm  m:  ~ isr  r. " 

07/09/90  PHONE  NO. 592-3660 
**11/30/92  21.9  no. 9 


F 20-2(12)50  PMS  OVERLAY 

SIDNEY  - S.W. 

2.559 


BORDER  STATES  PAVING, INC. 
969,191  I 910,282 


05/09/9"  F.p.M,  BALDWIN, JAMES 

07  '25/90  PHONE  NO  967-5701 

♦*10/19/90  9m. 9 103.3 


F-BRF  32-1(9)6  U2 
MACON  - N. 


FENCING  & SEEDING  (NEGOTIATED  ASS1N1B01NE  l 5I0UH  TRIBES 
TRIBAL  CONTRACT) 

0.000  $ 207.929  $ 160,835 


05/29/90  F.P.M.  OUALE,  ) ENNETH 

07/09/90  PHONE  NO. 365-287’’ 

**07/30/91  77. m By  / / 


RS  '*38-1(7)25  U2 

25  MI.  N.  OF  NASHUA  - N. 


FENCING  & SEEDING  (NEGOTIATED  ASS1N1B0INE  l-  SIOUX  TRIBES 
TRIBAL  CONTRACT' 

0.000  $ 69,566  » 93,599 


05/29/90  F.P.M.  OUALE.  KENNETH 

07/09/90  PHONE  NO. 365-2877 
**07/30/91  62.7  By  / / 


F 20-1(9)0  PMS  OVERLAY 

GLENDIVE  - N.E. 

18.562 


BORDER  STATES  PAVING, INC. 
2, 189,78&  $ 1,931,935 


06/09/90  F.P.M.  WOLF,  LARRv 

07/1  1/90  F HONE  NO. 365-2877 
**07/30/91  SB. 9 79.0 


F 23-3(9)108 
HAMMOND  - S.E. 


WIDENING,  i PMS  OVERLAY 

BORDER  STATES  PAVING, INC, 

07/09/90 

F.P.M.  SWANSON.  POBERT  E. 

i 2,821,029  t 379,712 

08/20/90 

PHONE  NO. 779-3296 

**06/ 30/92 

13.3 

70. 

IR  99-5(25)185 
PRAIRIE  CO.  LINE  - W. 


HILL,  FILL,  i PMS  OVERLAY 


PORTABLE  PAVERS,  INC. 


6.73B 


t 2,153,992  $ 907,098 


08/29/90  F.P.M.  STEWART,  DONALD 

09 '27/ 90  PHONE  NO. 232 -1093 
**09/28/91  16.9  30  o 


BRF  1-10(15)629  STR.  & APPR'S. 

BOY  ELDER  CR.-  E.  OF  BROCKTON 

0 . 0 i 9 


CENTURY  COMPANIES,  JV 
236.588  i 


10/05/90  F.P.M.  BALDWIN, JAMES 

03/20/ql  PHONE  NQ.787-57"1 

♦*07/ 05/ 9!  B 6 


**  ESTIMATED  COMPLETION  OA’E  ONI Y 


DftTE:04/ 10/91 


PROJECT  NUMBER  MILEAGE 

PRO JECJ_  DES]  GN  A]J  ON_ 


MONONA  DEPARTMENT  OF  HIGHWAYS 
CUNaTRUl T ! UN  BUREAU 
CONSTRUCTION  REPORT  FOR  PER  I OP  ELDING 
***  bL ENDIVE  DI-fPlLT  *** 

PRTBE-CGSTi;j;CTCI? 

TYPE  OF  WORK  CONTRACT  CONTRACTOR 

AWARD  ANT.  PAYMENTS 


PAGE  NO:!! 

■ DrBiBPsavrpROirBfifwnrF 

¥TUr  r'rCtl T " E* T tTH' 'VrOT^TT ~ ’ V CUNT 
NQRr  EEG,  cFQ}tO  TIME 

PROJ.CUNF . COMGLtTE  USED 


F 57-7(10)326 

PMS  OVERLAY,  4 RUBBER  RR  XING 

PORTABLE  PAVERS,  INC. 

10/05/90 

F.P.M,  WOLF. 

LhRR 

BUSINESS  LOOP  - 

GLENDIVE 

i 1 / 07/90 

PHONE  NO . 365 

2897 

F 98-1(1)0 
BUSINESS  LOOP  - 

GLENDIVE 

2.555  i 

. 1,604,727  i 297.500 

**08/30/91 

18.5 

c . 


F-BRF  32-1(4)6  U1 
MACON  - N. 


WIDENING,  PMS  OVERLAY,  l STR.  PRINCE,  INC. 


10.391 


3,955,992  $ 39,561 


1 0/05/90  F.F.H.  UNASSIGNED 

’ > PHONE  NO. 654-2519 

**06/13/92  1.0 


F 57-5(14)171 
SAND  SPRINGS  - W. 


SLOPE  FLATTEN.,  PMS  OVERLAY,  WASHINGTON  CONSTRUCTION 
S l C 

8.116  I 5.040,677  $ 636,622 


10/05/90  F.P.M.  STEWART,  DONALD 

li/13/90  PHONE  NO. 232-1093 
**07/28/93  12.6 


IR  94-7(18)235  MILL,  FILL,  & PMS  OVERLAY  PORTABLE  PAVERS,  INC. 

WIBAUX  - E.  6 W. 

RS  261-1(4)5 
5 HI.  N.  OF  WIBAUX.  - N. 

12.662  $ 1,572,238  $ 251,511 


10/05/90 

**09/26/91 


F.P.M,  WOLF,  LARRY 
PHONE  NO. 3.35-2899 


16,0 


RS  438-1(7)25  Ut  G,  GS.  4 PMS 

25  MI.  N.  OF  NASHUA  - N. 

3.931 


WICKENS  CONSTRUCTION,  INC. 
1.291,465  $ 323.192 


10/05' 90  F.P.M,  LA  ROGUE . ARCHIE 

10/15/90  PHONE  NO. 238-9476 

**09/13/41  ?5,0 


SMP  1099(90)  CRUSH  4 STOCKPILE  GRAVEL 

MAINT.  STOCKPILE  - DIST.  *4 

0.000 


CENTURY  COMPANIES,  JV 
203,600  i 2,035 


12/14/90  F.P.M,  BALDWIN, JAMES 

' / PHONE  NO. 787-5701 

**06 '30/91  1.0  By  06/30/91 


SMP  999(90)  CRUSH  6 STOCKPILE  GRAVEL 

MAINT.  STOCKPILE  - DIST.  *4 

0.000 


ECKART  TRUCKING  INC 
81,588  I 816 


12/14/90 

F.P.M.  STEWhRT,  DONALD 

"1/17/91 

PHONE  NO. 238-1 "93 

**06/30/91 

1.0 

BY  06/3U/91 

♦*  ESTIMATED  COMPLETION  DATE  ONLY 


mi-mwi 


PROJECT  NUMBER 
PROJECT  DESIGNATION 


F 25-1(17)9 

9 HI.  N.  OF  CIRCLE  - N. 


MILEAGE  TYPE  OF  HOP! 


G,  GS,  PMS,  l STR. 


7.971 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  03/31 '91 
***  GLENDIVE  DISTRICT  *** 

PRTflrCORTRACTOR 

CONTRACT  CONTRACTOR 

AWARD  AML  PAYMENTS 


SK  CONSTRUCTION,  INC. 
t 5,287,949  t 89,050 


PAGE  NO: 12 

“ "port: 'deft: ’uF"higrbay5"pro]:"rarager 
if  wrr " ■ PtcrFTjT" " percent  ' x const."  " x mr. 

WORE  BEG.  PROTECT  TIME 

PRO J.  COMP.  COMPLETE  USED 


12/14/90  F.P.m.  FRIEND,  DAVE 

02' 12/91  EHONE  NO. 365-2877 
**08/30/92  1.7 


RS  248-2(3)12 
DANIELS  CO.  LINE  - E. 


BR  9011(9) 

DIVERSION  CANAL  - INTAKE 


GS,  i PMS 

13.146 

STR.  L AF'PR’S. 

0.110 


CENTURY  COMPANIES,  JV 
t 1,121.800  i 

EDWARD  T.  CGPP5  CONST. 
I 234,293  $ 


03  / 11/91 
/ / 

0 **08/28/91 


03' 11/91 

03/27-91 

0 **07/28/91 


F.P.M.  LA  ROGUE,  ARCHIE 
PHONE  NO. 226-9478 
0 . 0 


F.P.M,  QUALE,  KENNETH 
PHONE  NO. 365-2877 
0 , 0 


BRF  42-3(10)73  U1  STR.  REPL. 

MILK  RIVER  - S.  OF  GLASGOW 

0.240 


SLETTEN  CONSTRUCTION  CO. 
932.545  $ 0 


03/11/91  F.P.M,  BACON.  DAVE  W.  i ACT t 

04/01/91  PHONE  NO. 365-287'' 

♦ ♦H/23'91  0.0 


BR  9042(8)  STR.  & APPR’S. 

USRS  MAIN  CANAL  - SAVAGE 

0.000 


TRACY  COWDREY  l ASSOC. 
119,518  * 


03/29/91  UNASSIGNED 

/ / 

**11/16/91  0.0 


SmisTm-Tiimr: 


” ttOlC L TREE ‘ DT5TI/ICT  ***' 


27.  j 


F-BRF  14-4(7)138  G,  GS.  PMS,  3 l C 

LAVINA  - W. 

8.535 


SLETTEN  CONSTRUCTION  CO. 
4.008,792  $ 4.206,79" 


10/02/89  F.P.M.  DP  I E . BRUCE  E. 

11  07/89  PHONE  NO, 856-4897 
**05/18/91  98.0 


FS  314-1(7)26 
BUSBY  - S.  (N.  SECT.  > 
CT-RS  314-1(9)18 


G,  GS,  PMS,  S 1.  c 


WASHINGTON  CONSTRUCTION 


02/02/90  F.P.M,  SCHAAE  , RAYMOND 

03/26/90  PHONE  NO. 592-3555 

**07' 18/41 


**  ESTIMATED  COMPLETION  DATE  ONLY 


PROJECT  NUMBER 
PROJECT  DESIGNATION 
^D5Br-T.'ir."5KT;T“''‘ 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  03/01/91 


***  BILLINGS  DISTRICT  ***. 

PAGE  NO; 13 

FRTRrCORTRACTOF 

PORT.  DtPT. 

IF'aiGRBATS'PROT;  'RANflGER 

AWARD  DATE 

PERCtNT  PERCENT  " V CONST. ' ' T FONT : 

MILEAGE 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

W*]RK  BEG. 

PROJECT 

TIME 

AWARD  AMT.  PAYMENTS 

FROJ.COMF . 

COMPLETE 

USED 

14.391 

$ 5,799,000  $ 0,111,357 

98. 0 

90.5 

F-BRF  63-214)19  G,  DR.  FMB.  PMS 

JUDITH  GAP  - N. 

10.000 


PRINCE,  INC. 

$ 4, 355, 252  * 3,932,096 


02/27/90  F.P.M.  PASSOW.  ROBERT 

07/05/90  PHONE  NO. 173-2218 
**11/16/90  90.3  1R9.2 


RT  49(8) 

PMS  OVERLAY,  S fc  C 

RIVERSIDE 

CONTRACTING 

GREYCLIFF  - REEDPOINT 

RTF  45-2(3)28 

SWEET  6RASS  CO.  LINE  - N. 

19.000 

$ 924,280 

i 961,104 

04/02/90  F.P.M,  STUDEBAKEP , RAYMOND 

04 '06/90  PHONE  NO. 202-7329 

09/01/90  BY  09/01  ,/9i! 


100.0 


BR  9049(4)  STR,  1 APPR'S. 

YELLOWSTONE  RV.-S.E.  6REYCL IFF 

0.366 


COP  CONSTRUCTION  CO. 
710,938  % 664.103 


US' 04/ 90  F.P.M.  STUDEBAkER.  RAYMOND 

06/07/90  PHONE  NO. 252-7329 
**06/28/91  93.4  64.1 


RTF  16-1(21)12  G.  GS,  l PMS 

BILLINGS  - N. 

F 16-1(25)22 

17  MI.  N.  OF  BILLINGS  - N. 

11.366 


EMPIRE  SAND  AND  GRAVEL  CO., INC 


6,922,337  i 4,872,971 


07/09/90  F.P.M,  5L0E , DAVID  9, 

07/25 '90  PHONE  NG.24&-3RP9 

**11/15/91 


'0.4 


!1.2 


RTF  61-3(7)34 
GRASSRANGE  - N.  I S. 
F 61-3(9)46 
N.  OF  GRASSRANGE 


WIDENING,  RMS  OVERLAY,  SEC  SLETTEN  CONSTRUCTION  CO. 


11.542 


3,797,739  » 1,750,540 


07/09/90  F.P.M.  SACKS,  RAY 

08/10/90  PHONE  NO. 428-2127 

**09/13/91 


-*6.1 


IR  90-6(118*453 
LOCKWOOD  - PINEHILLS  INTCH. 

3.795 


PMS  OVERLAY.  L RAMP  REVISION 

i 


EMPIRE  SAND  AND  GRAVEL  CO. , INC 
1.479,324  $ 1.319,769 


07 -'09/90  F.P.M.  KEGLEY,  ME* 

1*3/ oP -90  PhRNE  Nl*. 248-3827 
♦ *09 '26/91  89.1 


**  ESTIMATED  COMPLETION  DATE  ONLY 


DATE : 04 / 1 0/9 1 


PROJECT  NUMBER  MILEAGE 

PRO JEC]_  DES] 6NAJJ0N 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  03/31/9! 

♦ **  BILLINGS  DISTRICT  **♦  PAGE  NO : 1 A 

PRIHETORTRArTOR  HORTrDEPTT'QF'flTGRBAVS'PROJT'IMRAGEF 

mE11[  HMD'  MTF ' ' PERtFTfr " PERGENT  * y imr. ' _ T FONTS 

TYPE  OF  WORE  CONTRACT  CONTRACTOR  WORE  BEG.  PROJECT  TIME 

AWARD  AMT.  PAYMENTS  FRO-J.COMP.  COMPLETE  USED 


IR  90-9 v ?A ) 5A3  MILLING,  i PMS  OVERLAY  PORTABLE  PAVERS,  INC. 

WYOLA  - S. 

IR  90-9(75)599 
WYOMING  LINE  - N, 

10.992  $ 3,872,535  $ 3,797,662 


07/09/90  F.P.H.  NEVILLE,  GARY 

08/06 ■ 90  PHONE  NO. 665-2812 

*♦11/01/90  BY  11/01/90 

96,8 


BR  9056(8)  STR.  I APPR'S. 

YELL.  RV.  - E.  OF  MOSSMAIN 

0.360 


SLETTEN  CONSTRUCTION  CO. 
1.570,757  i 1 , 003 , 735 


08/07/90  F.P.M.  TAYLOR , DONALD 

08/31/90  PHONE  NO. 252-9735 
**10/28/9!  63.9  29.9 


IR  99-1(51 ) 29  MILL,  FILL,  i PMS  OVERLAY  EMPIRE  SAND  AND  GRAVEL  CO,. INC 

POMPEYS  PILLAR  - CUSTER 

22.989  $ 6,536,119  $ 3,I2h.?8B 


08/29/90  F.P.m.  OPIE,  BRUCE  E. 

09/17/90  PHONE  N0,85.j-'*d97 
**ll.'15/9[  9", 8 


22.(i 


BRM  1028(1)  REPL.  STR,  (W/PIPES),  l APPRS.  MIDLAND  O'LEARY  INC. 

DRY  CREEK  BR.  - BILLINGS 

0.100  $ 129,099  * 128.109 


10/05/90  F.P.M.  TAYLOR,  DONALD 

10/ 18/90  PHONE  NO. 252-9735 

02/17/91  100.0  2t,7 


IR  90-9(71)509  PMS  OVERLAY 

CROW  AGENCY  INTCH.  - S. 

7.917 


BORDER  STATES  PAVING, INC. 
i 6, 139,568  t 61 , 335 


10/05/90  F.P.M.  SCHAAfc , RAYMOND 

03/27/91  PROMT  NO. 592-3555 
*♦11/15/91  i.O  3 


3NP  299(90)  CRUSH  L STOCKPILE  GRAVEL 

MAINT.  STOCKPILE  - DIST.  »5 

0 . 000 


FISHER  SAND  AND  GRAVEL  CO. 
969,888  $ 85.155 


12/19/90  F.P.M,  OPIE,  BRUCE  E. 

03/06/91  PHONE  NO. 356-939" 

**06/3o/91  1B.1  BY  06/ 3»</9 1 


RS  500-2(2)19  6,  l GS 

MOSBY  - S. 

9.63? 


AMERICAN  CONTRACTING,  INC, 
938,216  $ 0 


03/ 11.-91 

**11/28/91 


F.P.M,  SACKS,  RAY 
PHONE  NO. 923-212? 
0 . 0 


**  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOP  PERIOD  ENDING  03/31 ' 91 


DATE : 04/10/91 

***  BILLINGS  DISTRICT  ♦*» 

PAGE  NO: 15 

PRIME  CONTRACTOR 

ROOT.  Dt FT . OF  HIGHWAYS  PROJ.  MANAGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

original 

CONTRACT  CONTRACTOR 

AWARE  AMT.  PAYMENT'S 

AWARD  DATE 
WORR  BEG. 
PRO J. COMP. 

PERCENT  PERCENT  X CONST.  7.  CONT. 
PROJECT  T I ME 

COMPLETE  USED 

BICCIfJBSlISTRICT'TOTACST 


'"•it  STATE'BlDE'ii* 


STBTE'BIDE'TDTflCST  f <T~'f  <1  0 To 

*#i  tit 


) 


S771TF  documents  collection 


) 


J 


DATE:C5/09/91 


MAY  2 0 1991 

MONTANA  STATE  LIBRARY 
1515  E-  Sth  AYE. 

W ELE  - MO  N JAN  A_  59 JL2.Q 


PROJECT  NUMBER  MILEAGE  TYPE  OP  WORK 

PROJECT  DESIGNATION 


MONTANA  DEPARTMENT  OP  HIGHWAYS 
CONSTRUCTION  BUREAU 
CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  09/30/91 


CCLC  as? 7 9*FHLl  UJP 


Vi,  ^ 

o ^ 


***  MISSOULA  DISTRICT  ***  PAGE  NO:  I 

■""FRTBE'CORTRACTOR  RONT7~DEPT7~OF~HIGRflAVS~FROJ7’MRAGER 

'"DP1GTM  WMf  DATT  “ " PERIEKT ' PERCENT  ‘ V EONST  "V  CUNT. 

CONTRACT  CONTRACTOR  WORK  BEG.  PROJECT  TIME 

AWARD  AMT.  PAYMENTS  PROJ.COMP.  COMPLETE  USED 


IR  90-1(1)5)15  WEIGH  STATION 

HAUGAN  WEIGH  STATION 

0.000 


C.D.  CONTRACTORS 
$ 2,920,343  * 2,717,527 


02/08/89  F.P.M.  JOHNSON,  ROBERT  L. 

03/14/38  PHONE  NO. 821-4468 

**05/18/91  98.0  147.5 


RTF-BRF  1-1(31)14  G,  65,  PM5,  l OGFC  WASHINGTON  CONSTRUCTION 

TROY  - LIBBY  *U.  SECT.) 

F 1-1(32)23  l F-DE  0201(802) 

TROY  - LIBBY  (E.  SECT.) 

RTF  1-1(33)17  U1 
TROY  REST  AREA 

15.965  * 19,474,070  $ 29,718,508 


10/07/88  F.P.M.  MITCHELL.  JAMES  D. 

11/16/88  PHONE  NO. 295-5782 

**05/18/91 


98.0 


95.4 


F 5-4(7)160  G,  GS,  PMS,  & OGFC 

DICKEY  LAKE  - N,  l S. 

3.714 


J.J.  WELCOME  CONST.  CO.,  INC. 
7,062,320  $ 8,064,206 


12/13/88  F.P.M.  PIEDALUE,  EUGENE  R. 

02/27/89  PHONE  NO. 881-2213 

**08/18/91  98.0  70.6 


RTF  1-1(33)17  UP 
TROY  REST  AREA 


PMS,  & COMPLETE  P.A.  FACILITY  SKINNER  ENTERPRISES 
0.000  $ 468,095  $ 431,173 


12/15/89  F.P.M.  MITCHELL.  JAMES  D. 

03/05/90  PHONE  NO. 295-5782 

♦♦06/30/91  92.1  BY  09/01/90 


RTF-BRF  7-1(36)23  G,  GS,  PMS,  & STR'S.  WASHINGTON  CONSTRUCTION 

DARBY  - S. 

RTF-BRF  7-1(37)31 
DARBY  - N. 

14.627  $ 10,517,746  $ 10,290,451 


12/15/89  F.P.M.  JOHNSON,  ROBERT  L. 

01/24/90  PHONE  NO. 821-4468 

**07/18/91 


97.8 


35.5 


IR  90-1(109)23  STR.  REPAIR 

ST.  REGIS  RIVER  BRIDGES 

0,000 


FRONTIER-WEST,  INC. 
687,161  $ 508,641 


02/02/90  F.P.M.  CHEZICK,  LAWRENCE  J. 

03/19/90  PHONE  NO. 826-4457 

**07/30/91  74.0  90.0 


RTF  1-1(40)32 


PMS  OVERLAY,  S & C A-l  PAVING,  INC. 


04/02/90  F.P.M.  TONBRINK,  DAN 
PHONE  NO. 756-7023 


♦*  ESTIMATED  COMPLETION  DATE  ONLY 


DATE : C5/09/9 1 


PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION 
FIT'-'tlM 
RTF  1-2(49)23 
LASALLE  RD.  - KALISPELL 
RTF  33-1(4)0 
MT  37  - LIBBY 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  04/30/91 
***  MISSOULA  DISTRICT  *** 

..... PRIfrCOBTRfiCTOR 

rarrcnwi 

TYPE  OF  WORK  CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 


PAGE  NO:  2 

HOfir'DEPTrOF'flTGRaBYS'PROJT.RARAGER 

■ mw  T»TT ' ' PERCENT’  ’ PERCENT  ‘ V CONST.  ’ ' V CONT’. 

WORK.  BEG.  PROJECT  TIME 

PRO J. COMP.  COMPLETE  USED 

’’07,701790’ 

**07/30/91  BY  09/01/90 


$ 752,501  $ 466,506 


62.0 


RTF  1-2(49)195 
JAVA  - SUMMIT 
RTF  83-2(4)78 
SWAN  LAKE  - N. 


PMS  OVERLAV,  S l C 

NELCON,  INC. 

05/04/90 

F.P.M.  CHR IS INGER, KENNETH  L 

05/22/90 

PHONE  NO. 756-7056 

**06/30/91 

BY  09/01/90 

7.700 

$ 1,541,982  $ 

1,367,409 

88.7 

IR  90-2 (8 T 109 

STR.  WIDENING  l PMS  OVERLAY 

JENSEN  PAVING 

BONNER  INTERCHANGE 

F 24-1(31)0 

BONNER  - W. 

1.100 

* 830,732  * 733,830 

06/04/90  F.P.M.  MAART,  WILLIAM  C. 
07/09/90  PHONE  NO. 549-6491 
**06/30/91 


88.3 


143.3 


BR  9041(11)  STR.  & APPR'S. 

E.FK.  BITTERROOT  - NE  OF  SULA 

0.051 


TAMIETTI  CONSTRUCTION  CO. 
159,576  $ 150,095 


07/09/90  F.P.M.  MAART,  WILLIAM  C. 

08/07/90  PHONE  NO. 549-6491 

03/13/91  100.0  88.5 


RTF  52-1(7)4  PMS  OVERLAY 

BLUE  BAY  - N.  & S. 

14.418 


A-l  PAVING,  INC. 
2,476.510  $ 1,332,361 


07/09/90  F.P.M.  TOMBRINK,  DAN 

09/05/90  PHONE  NO. 756-7023 

**08/30/91  53.8  39.0 


BHF  1-1(22)6  STR.  WIDENING 

N.W.  OF  TROY 
F 1-K28K 
TROY  - W. 

HES  56-2(3)3" 

3 LOG'S.  - 5.  OF  TROY 
FH  62-114)27  (RS  509) 


RIVERSIDE  CONTRACTING 


08/07/90  F.P.M.  MARIN,  GARY  R. 

08/13/90  PHONE  NO. 756-7024 

**09/28/91 


♦*  EST1 MATED  COMPLETION  DATE  ONLY 


■ 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 


DATE:05/09/9i 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  09/30/91 
***  MISSOULA  DISTRICT  ♦** 

PAGE  NO:  3 

PRIME  COKTFBCT0R 

MONT.  DEPT.  OF  HIGHWAYS  PROJ.  MANAGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE 

ureiiffii 

TYPE  OF  WORK  CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

' ' ‘ TWIWTO"  UATF ' " PERCENT  PERCENT" " V CURST.  ‘ ‘ V CORT". 
WORK  BEG.  PROJECT  TIME 

PROJ. COMP.  COMPLETE  USED 

wmvEirm 

16.678 

♦ 9,920,830  i 3,217,595 

72.9  29.5 

RTF  29-1(26)2  U2 

SLIDE  CORRECTION 

WESTERN  MATERIALS,  INC. 

08/23/90 

F.P.M.  GREEN,  JAMES  L. 

BONNER  - N.E. 

9.026 

$ 119,090  $ 100.779 

10/11/90 

♦*07/28/91 

PHONE  NO. 258-6853 

88.9 

88.9 

FT I 90-3(65)150 

RUT  FILLING  WITH  R ALUM AC 

PAVEMENT  PLANNING  CO 

08/23/90 

F.P.M.  WILLIAMS,  TAMES  R. 

DRUMMOND  - E.  & W. 

/ / 

PHONE  NO. 721 -1769 

12.200 

$ 

111,398  $ 0 

**06/30/91 

0.0  BY 

11/01/90 

8R  9095(5) 

STR.  & APPR'S. 

TAHIETTI  CONSTRUCTION  CO. 

08/29/90 

F.P.M.  CHEZICK,  LAWRENCE  J. 

CANAL  - 9 MI.  N.  OF  LONEPINE 

09/19/90 

PHONE  NO. 826-9957 

0.130 

$ 

115,992  $ 101,392 

**06/30/91 

87.7  BY  05/15/91 

IR  90-2(78)99 

PCCP  REHABILITATION 

DIAMOND  SURFACING, INC 

10/05/90 

F.P.M.  MAART,  WILLIAM  C. 

MISSOULA  - W. 

11/15/90 

PHONE  NO. 599-6991 

11.219 

$ 

9,633,339  $ 795,552 

**12/28/91 

16.1 

5.8 

RS  263-1(6)1 

G,  6S,  i PMS 

WESTERN  MATEPIALS,  INC. 

03/11/91 

F.P.M.  WILLIAMS,  JAMES  R. 

MULL AN  ROAD  (E.  SECT.) 

03/28/91 

PHONE  NO. 781 -1769 

5.836 

$ 

2,029,808  t 728,197 

**11/28/91 

36.0 

9.7 

SMP  1899(90) 

CRUSH  l STOCKPILE  GRAVEL 

SCHELLIN6ER  CONST  CO. 

03/11/91 

F.P.M.  CHRISIN6ER, KENNETH  L 

MAIN!.  STOCKPILE  - DIST. 

#1 

09/16/91 

PHONE  NO. 756-7056 

0.000 

$ 

3°8 , 530  $ 67,880 

**08/30/91 

17.0  BY 

11/01/91 

SMP  2099(90) 

CRUSH  & STOCKPILE  GRAVEL 

PERFECT  CONCRETE,  INC 

03/11/91 

F.P.M.  COLYER,  SUSAN  C. 

MAINT.  STOCKPILE  - DIST. 

i! 

/ / 

PHONE  NO. 258-6853 

0.000 

* 

911,975  i 0 

**08/30/91 

0.0  PY 

11/01/91 

**  ESTIMATED  COMPLETION  DATE  ONLY 


DATE:C5/99/91 


PROJECT  NUMBER 
PROJECT  DE3IENATION 


MILEAGE 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  04/30/91 
***  MISSOULA  DISTRICT  *** 

. PRIRE-CORTRSCTOR 

mnirtm' 

TYPE  OF  WORK  CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 


PAGE  NO:  A 

MORT:"DEPT;-OrHIGHDAYSTROJrWiAGER 
~mW  TOTE  ‘PERCEFTT ' PERCENT' ' V EBNST.  " V CUNT- 
WORK  BEG.  PROJECT  TIME 

PROJ.COMP.  COMPLETE  USED 


HE3  7-1(44)65 

TREE  REMOVAL 

AJAX  CONTRACTING  INC. 

03/11/91 

F.P.M.  COLYER.  SUSAN  C. 

PHONE  NO. 258-6853 

2 LOC'S.  - S.  OF  FLORENCE 

03/26/91 

3.200 

$ 

29,982  t 24 , 99? 

09/12/91 

100.0 

F 1-2(31)123 

SIGNING,  & SIGNALS 

MONTANA  LINES,  INC 

03/29/91 

F.P.M.  TOMBRINK,  DAN 

PHONE  NO. 756-7023 

LaSALLE  RD.  INT.-  KAL I SPELL 

/ / 

0.000 

$ 

269,629  $ 0 

**09/20/91 

0.0 

F 5-3 ' 38)128 

INTERSECTION  IMPROVEMENTS 

A-l  PAVING,  INC. 

09/09/91 

F.P.M.  CHRISINGER, KENNETH  L 

SPOKANE  AVE  & 2ND  - WHITEFISH 

09/22/91 

PHONE  NO. 756-7056 

0.000 

$ 

321,659  $ 51,968 

**10/28/91 

16.0 

Ml  D1STP1CT  TOTALS: 

t 59,HW,659  $ 60,01 0.W 

IS*  BOTTE'DTSTRICriit 

PB.D 

RS  911-1(3)0 

SPRINGHILL  ROAD 

G,  GS,  PMS,  & STR'S. 

6.300 

PIONEER  READY  MIX 

J 2,938,801  * 2,953,775 

08/08/89 

08/21/89 

09/28/90 

F.P.M.  McCORMICK, THOMAS 
PHONE  NO. 586-5079 

100.0 

78.3 

F 29-2(8)93 

OVANDO  - E. 

WIDENING,  PMS  OVERLAY,  S l C 

12.200 

JIM  GILMAN  EXCAVATING  INC. 

1 9,063,798  $ 9,196,895 

09/05/89 

10/05/B9 

**05/18/91 

F.P.M.  EN6STEBT.  CARL 

PHONE  NO. 999-6326 

98.0 

78.3 

1R  15-2(57)99 

PMS  OVERLAY,  S i C 

JIM  GILMAN  EXCAVATING  INC. 

12/15/89 

F.P.M.  HELD,  TERRY  (ACTING) 

BUXTON  - S. 

16.699 

$ 3,826,138  $ 3,915.629 

02/05/90 

**06/30/91 

PHONE  NO. 999-2903 

89.3 

70.2 

8R  9034(1)  SIR.  t APPR'S. 

YELL.RV.  - N.W,  GF  PINE  CREEK 

COP  CONSTRUCTION  CO. 

02/02/90 

03/01/90 

F.P.M.  HERMAN,  TED  (ACTING) 
PHONE  NO. 222-81 10 

1.510 

$ 807,018  $ 789,357 

**05/18/91 

97.8 

66 

**  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  04/30/91 


DATE: 00/09/91 

♦**  BUTTE  DISTRICT  *** 

PAGE  NO:  5 

prjme'cortractor 

■HORTrDEPTrorRIGRflAYS'PROJT'HfiRAGER 

PROJECT  NUMBER 

PROJECT  DESIGNATION 

MILEAGE  TYPE  OF  WORK 

ORIGINAL 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

MART)  MTF 
WORK  BEG. 
PROJ.COMP. 

PFRW  PEDCTTCT " v cunst. * ’V cwr. 

PROJECT  TIME 

COMPLETE  USED 

BR  9020(B) 

W.FK.ROCK  CR.-E.OF  SKALKAHO 

BR  9020(9) 

HID  FK  ROCK  CR  - SW  OF  P BURG 

STR.  i APPR'S. 

0,217 

BINKEPD  CONSTRUCTION,  INC. 

♦ 330,285  * 309,800 

02/27/90 

04/03/90 

**05/16/91 

F.P.M.  GILMAN,  ROBERT 

PHONE  NO. 494-3224 

93.8  88.3 

IP  15-3(48)143 

EROSION  CONT.  & PMS  OVERLAY 

GLENN  REHBEIN  EXCAVATING, INC. 

04/02/90 

F.P.M.  HUNTER, LARRY 

ELK  PARK  - BOULDER 

20.100 

$ 1,177,410  $ 1,173,353 

05/07/90 

**05/18/91 

PHONE  NO. 782- 1797 

98.0 

87.9 

RT  22(11)  LEVELING,  S t C 

JIM  GILMAN  EXCAVATING  INC. 

05/04/90 

F.P.M.  WILLIAMS.  PAUL 
PHONE  NO. 683-6290 

WHITEHALL  - W. 

08/06/90 

RT  22(12) 

ELK  PARK  FRONTAGE  RD. 

RTF  46-7(3)68 

E.  OF  WISE  RIVER  - E. 

RTF  69-1 '6)0 

WHITEHALL  - KERB'S  JCT. 

RTS  359-1(1)0 

KERB'S  JCT.  - CARDWELL 

RTS  441-2(1)4 

CRACKERVILLE  - OPPORTUNITY 

**06/30/91 

BY  / / 

36.600 

$ 1,349,241  * 1,074,527 

79.6 

RTF  8-1(14)25 

FROST  HEAVE  REPAIR 

RIVERSIDE 

CONTRACTING 

08/07/90 

F.P.M.  DOUGHERTY,  HUGH  (ACT 

1 MI.  W.  OF  MacDONALD  PASS 

09/13/90 

PHONE  NO. 494-3224 

0.000 

$ 237,517 

$ 243,123 

**05/18/91 

98.0 

RS  540-1(7)27 

DEEP  CREEK  BR.  - N. 

0,  GS,  PMS,  l PIPE 

(.647 

SWAN  AND  SONS  CONST.  CO. 

$ 567,017  $ 412,324 

08/07/90 

09/04/90 

**07/28/91 

F.P.M.  SAUNDERS .LESLIE 

PHONE  NO. 222-8199 

72.7 

78.3 

F-86-1 ( 10)4 

alignment  change 

KM  CONSTRUCTION  CO.,  INC. 

08/29/90 

F.P.M.  McCORMICK, THOMAS 
PHONE  NO. 586-5074 

**  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  04/30/91 


DATE: 05/09/91 

***  BUTTE  DISTRICT  *** 
PRTHE_CORTRfiCTOR 

PAGE  NO:  6 

“RDf)T:'DEPT;'OF'RIGRBAYS'PROJrRARfiGER 

""URTC1NAI 

AWMfwrr' 

■ ■ PERCENT  " PERCENT ' V CONST.  ‘ T CUNT. 

PROJECT  NUMBER 

MILEAGE 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

AWARD  AMT.  PAYMENTS 

PRO J. COMP. 

COMPLETE 

USED 

DPT  MR  EM7TW  PM1 

0.390 

$ 

179,840  $ 136,658 

**06/30/91 

76.0 

60.0 

BRF-F  BA-1 (5)8 

STR.  1 ftPPR  * S . 

COP  CONSTRUCTION  CO. 

10/05/90 

F.P.M.  WIEBE,  HAROLD 

MADISON  RV,  - E.  OF  NORRIS 

11/02/90 

PHONE  NO. 685-3290 

0.000 

$ 

1,735,825  $ 623,437 

**11/30/91 

35.9 

10.8 

SMP  199(90) 

CRUSH  & STOCKPILE  GRAVEL 

JIM  GILMAN  EXCAVATING  INC. 

12/19/90 

F.P.M.  ENGSTEDT.  CARL 

MAIN!.  STOCKPILE  - BIST.  IE 

01/28/91 

PHONE  NO. 999-6326 

0.000 

i 

277,500  t 263,474 

**08/30/91 

99.9 

BY  06/30/91 

SMP  3499(90) 

CRUSH  l STOCKPILE  GRAVEL 

LA  CONSTRUCTION 

12/19/90 

F.P.M.  SAUNDERS  .LESLIE 

MAINT.  STOCKPILE  - DIST.  12 

04/30/91 

PHONE  NO. 222-8199 

0.000 

$ 

79,500  $ 0 

**07/30/91 

0.0 

BY  06/30/91 

F 8-3(39)46 

PCCP  L STR.  REHAB. 

DICK  ANDERSON  CONSTRUCTION 

03/11/91 

F.P.M.  ENGSTEDT.  CARL 

EAST  HELENA  - E.  1 «. 

09/15/91 

PHONE  NO. 999-6326 

3.951 

$ 

1,388,575  $ 51,755 

**07/28/91 

3.7 

3.1 

M 1816(5) 

G,  GS,  PMS 

JIM  GILMAN  EXCAVATING  INC. 

03/11/91 

F.P.M.  HELD,  TERRY  (ACTIN6) 

ELIZABETH  WARREN  AVE.  - BUTTE 

09/22/91 

PHONE  NO. 999-2903 

0.946 

$ 

689,397  $ 38,733 

**08/30/91 

5.7 

5.0 

RS  384-3(3)16 

GS,  PMS,  S i C 

JIM  GILMAN  EXCAVATING  INC. 

03/11/91 

F.P.M.  O’BRIEN, MURRAY 

(ACT) 

BROADWATER  CO.  LINE  - S.E. 

03/21/91 

PHONE  NO. 266-9966 

22.329 

$ 

595,188  i 33,580 

**08/28/91 

19.0 

17.8 

RRP  '-*139(66)  U1 

RR  SIGNING  & PVMT . MKGS. 

MONTANA  LINES,  INC 

09/09/91 

F.P.M.  DOUGHERTY,  HUGH 

(ACT 

VAR.  LOG'S.  - DIST,  #1  & *8 

/ / 

PHONE  NO. 999-3229 

0 . 000 

$ 

423,657  « 9,293 

**11/07/91 

1.0 

BY  11/01/91 

*♦  ESTIMATED  COMPLETION  DATE  ONLY 


DAIE:05/0?/?i 


PROJECT  NUMBER  MILEAGE 

PROJECT.  DESJGNAJJ  ON. 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  0A/30/91 

***  BUTTE  DISTRICT  ***  PAGE  NO:  7 

PRIFTCORTRACTOR  HORTT'DEPTrOF'RIGRBAYS'PROJrFIfiRBGER 

OmiM AWARD"  DATT " ' PERtEfTT ' PERCENT' ' V CONST. " ' T CDflT. 

TYPE  OF  WORK  CONTRACT  CONTRACTOR  WORK  BEG.  PROJECT  TIME 

AWARD  AMT.  PAYMENTS  PROJ.COMP.  COMPLETE  USED 


HES  11-1(20)21 

SLOPE  FLATTEN,  & DELINEATION 

STANBISH  CONSTRUCTION 

06/09/91 

F.P.M.  SAUNDERS, LESLIE 
PHONE  NO .222-8 1 99 

1.0 

S.  OF  EMIGRANT 

0.390 

$ 59,303  $ 596 

/ / 

♦*06/28/91 

HES  50-2(26)63 

GUARDRAIL  INSTALLATION 

ONE  WAY  SIGN  AND  CONST.  INC. 

05/02/91 

F.P.M.  SAUNDERS .LESLIE 

GALLATIN  CANYON 

/ / 

PHONE  N0.222-B199 

0.607 

$ 23,707  $ 0 

*♦07/05/9! 

0.0 

RUTTF  Al  GTR1 H"  TDTALBi 


7r.r 

“tit  GREArFBLCS'BTSTRTCT'ili 


p-RRS-PRF  60-2(19)81 

G,  GS,  PCCP.  S l C,  I STP'S. 

SLETTEN  CONSTRUCTION  CO. 

12/07/07 

F.P.M.  THOMSON,  BOB 

GREAT  FALLS  - E. 

3.397 

$ 9,291,673  $ 10,160,663 

02/16/88 

11/10/89 

PHONE  NO. 727-6350 

100.0 

91.7 

F 60-2(23)90 

10TH  AVE.  S.  - GT. FALLS 

2.926 

PHS  OVERLAY 

♦ 

UNITED  MAT'LS  OF  GREAT  FALLS 

1,126,776  4 997,152 

05/01/89 

06/05/89 

10/16/89 

F.P.M.  THOMSON,  BOB 

PHONE  NO. 727-6350 

100.0 

88.5 

RTF-BRF  26-1(29)23 

GREENOUGH  HILL  - N. 

3.936 

6,  63,  PHS, 

S & C,  l STR. 

t 

NELCON,  INC. 

3,686,020  $ 6,228,907 

08/08/89 

08/22/89 

**05/18/91 

F.P.M.  STEEN,  GARY 

PHONE  NO. 266-5560 

98.0 

93.0 

F-BRF  26-6(8)117 

SIMMS  - W. 

10.606 

3,  GS,  PUS, 

S l C 

$ 

SK  CONSTRUCTION,  INC. 

5,702.212  f 5,820,935 

10/02/89 

11/16/89 

**05/18/91 

F.P.M.  SMITH,  WALT 

PHONE  NO. 266-5678 

98.0 

96.3 

RTF  10-2(17)73 

BIG  SANDY  - N.L  S- 

16.100 

6,  GS,  PMS, 
(W/PIPES) 

& REPL. 

STR'S. 

$ 

RIVERSIDE  CONTRACTING 

6.193,568  $ 6.663,795 

06/02/90 

06/05/90 

**08/28/91 

F.P.M.  GREGORY,  DOUGLAS 
PHONE  NO. 378-2613 

98.0 

89. 6 

**  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  04/30/91 


DAIE:05/0?/?l _***  GREAT  FALLS  DISTRICT.*** „ ..  . _PAGE.NO:  8 


ffllHE'CORTRRCTOR 

■HDHT:_DEPT:_0r"HTGHBAY5“PR0J:_HBRB5ER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE  TYPE  OF  WORK 

ORIGINAL 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

AWARD  DATT 
WORK  BEG. 
PRO J. COMP. 

'PDRUEFT  PERCENT "V  CONST.'  TCWT". 
PROJECT  TIME 

COMPLETE  USED 

RTM  5210(5: 

1ST  AVE.  N.  - GREAT  FALLS 

G.GS.PMS,  ST.  SEN.,  SAN. SEN. , 
l HATER  SYS. 

1.800 

UNITED  MAT'LS  OF  GREAT  FALLS 

$ 2,486,443  » 2,423,697 

05/04/90 

06/12/90 

**05/18/91 

F.P.M.  THOMSON.  BOB 

PHONE  NO. 727-4350 

97.5  99.0 

F 1-4(12)279 

PMS  OVERLAY,  l SAN.  SEWER 

NELCON,  INC. 

06/04/90 

F.P.M.  LEO,  DENNIS 

MAIN  ST.  - SHELBY 

07/23/90 

PHONE  NO. 434-2470 

RTF  67-1(1)0 

SHELBY  - N.W. 

2.044 

$ 706,390  i 616,432 

**06/28/91 

87.3 

106.7 

RS  228-2(9)30 

6,  GS,  6 BIT.  SURF  TRT.  (BST) 

NELCON,  INC. 

06/04/90 

F.P.M.  ENDERSON,  GLEN 

5 MI.  S.  OF  FORT  BENTON  - S. 

9.208 

$ 2,180,755  t 2,128,308 

06/29/90 

**06/30/91 

PHONE  NO. 622-5369 

97.6 

86.0 

RTF  24-4(10)127 

PMS  OVERLAY 

RIVERSIDE  CONTRACTING 

10/05/90 

F.P.M.  SMITH,  WALT 

SIMMS  - SUN  RIVER 

10/22/90 

PHONE  NO. 264-5678 

10.400 

$ 2,099,435  $ 1,166,679 

**08/30/91 

55.6 

6.7 

F 1-3(18)256 

PMS  OVERLAY 

RIVERSIDE  CONTRACTING 

12/14/90 

F.P.M. 

LEO.  DENNIS 

CUT  BANK  - E. 

02/06/91 

PHONE 

NO. 434-2470 

F 1-3(19)255 

MAIN  ST.  - CUT  BANK 

15.740 

i 3,292,027  » 327,865 

**05/30/92 

25.1 

8.2 

SMP  399(90) 

MAINT.  STOCKPILE  - 

DIST.  13 

CRUSH  & STOCKPILE  GRAVEL 

0,000 

MONTGOMERY  CONSTRUCTION 

$ 88.650  $ 58,516 

12/14/90 

02/19/91 

♦*08/30/91 

F.P.M.  THOMSON.  BOB 
PHONE  NO. 727-4350 

66.0 

BY  06/30/91 

BP  90081 11' 

TETON  RV.  - 1 MI. 

S.  OF  LOMA 

STR.  L APPR'S. 

0,134 

EDWARD  T.  CORPS  CONST. 

♦ 283,890  $ 0 

03/11/91 

/ / 

**07/30/91 

F.P.M.  WILMQT,  DOUG 
PHONE  NO. 622-5399 

0.0 

4.4 

♦*  ESTIMATED  COMPLETION  DATE  ONLY 


HONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  04/30/91 


DATE: 05/09/91 

**♦  GREAT  FALLS  DISTRICT  *** 

PAGE  NO:  9 

PRjfirCuRTPACTDR 

■HDNTT'DEPTT'OrHTGRflAYS'PROJT'flAfJAGEP 

PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

WISIM 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

AWARD  DATF 
WORK  BEG. 
PROJ.COMP. 

PFPrFNT"  PEDDETCT  \ DTIH5T.  \ CUNT . 
PROJECT  TIME 

COMPLETE  USED 

BR  9018(4' 

ST.  MARY  CANAL  - N.E.  OF  BABB 

0 . 49  i 

SIR.  i APPR'S. 

SLETTEN  CONSTRUCTION  CO. 

t 379,988  $ 49,910 

03/11/91 

03/86/91 

*#11/88/91 

F.P.M.  ROONEY.  JOHN 

PHONE  NO. 434-2470 

11.7  11.7 

RR  9085(7' 

WILLOW  CR.  i N.  FK.  WILLOW  CR. 

0.377 

STR'S.L  APPR'S. 

MACKIN  CONSTRUCTION  CG 

$ 899,508  $ 3.033 

03/11/91 
04/04/9 1 
**08/88/91 

F.P.M.  SPRINGER,  JAY 

PHONE  NO. 727-4350 

1.0  4.4 

F 10-8i 18)68 

LOMA  - BIG  SANDY 

G,  GS,  PMS,  l STR’S. 

80.928 

SLETTEN  CONSTRUCTION  CO. 

$ 6,958,186  t 71,170 

03/11/91 

04/15/91 

**05/88/93 

F.P.M.  ENDERSON,  GLEN 

PHONE  NO. 688-5369 

1.0  9.8 

RRP  4139(66)  08 

VAR.  LOG'S.  - DIST.  13 

RR  SIGNING  L PVMT.  MKBS. 

0.000 

MONTANA  LINES,  INC 

1 178,301  $ 0 

09/09/91 
/ / 

**10/01/91 

F.P.M.  GREGORY,  DOUGLAS 

PHONE  NO. 378-8613 

0.0  8Y  10/01/91 

M 5712(3) 

6,  GS,  & PMS 

BALTRUSCH  CONST.  CO., 

, INC. 

09/09/91 

F.P.M.  TREFTZ,  GORDON 

19TH  AVE.  - HAVRE 

/ / 

PHONE  NO. 265-6821 

0.900 

$ 659,318  $ 

0 

**09/28/91 

0.0 

F 3-9(9)101  PMS  OVERLAY 

9 Ml.  S.E.  OF  BROWNING  - 3.E. 

RIVERSIDE  CONTRACTING 

05/08/91 

/ / 

F.P.M.  LEO,  DENNIS 
PHONE  NO. 939-8970 

9.200 

♦ 1,381,998  $ 0 

**10/88/91 

0.0 

70' 


**  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  04/30/91 


D ATE : 05  / 09  /9 1 

GLENDIVE  DISTRICT  **♦ 

PAGE  NO : 1 0 

PRIME  CONTRACTOR 

MONT.  DEPT.'0F'RTBRB«?5"PR0J:'HARBGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE 

TUniTIM 

TYPE  OF  WORE  CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

WARD  WIT 
WORK  BEG. 
PROJ.COMP. 

■ PERCENT ' PERCENT  ’ V ERNST.  "T  CENT. 
PROJECT  TIME 

COMPLETE  USED 

RS  323-1 (8)0 

EKALAKA  - S.  (N. SECT. > 

8.200 

6,  GS, 

s & c 

, RMS,  SIGNING,  LIGHTING,  PORTABLE  PAVERS,  INC. 

i 1,528,805  i 1 ,939,376 

10/02/89 

11/13/89 

12/17/90 

F.P.M.  SWANSON,  ROBERT  E. 

PHONE  NO. 778-3296 

100.0  85.0 

F 1-0! 13)467 

MALTA  - W. 

A. 902 

MINOR 

WIDENING,  l PMS  OVERLAY  RIVERSIDE  CONTRACTING 

i 1 ,177,778  $ 1 ,127,971 

02/02/90 

03/27/90 

4*05/18/91 

F.P.M.  UNASSIGNED 

PHONE  NO. 659-2519 

95.8  98.7 

F 1-9(16)526 

WIDENING,  6 PMS  OVERLAY 

PRINCE,  INC. 

02/27/90 

F.P.M.  LA  ROGUE,  ARCHIE 

Glasgow  - w. 

09/09/90 

PHONE  NO. 228-9978 

RTF  1-9(82)59! 

U.S.  2 - W.  END  OF  GLASGOW 

13.699 

$ 2,937,089  $ 2,199,521 

4407/30/91 

90.3 

92.0 

PRS  9138(63'  UPGRADE  PUMPING  FACILITIES 

B.N.F.R.  U-PASS'S  - DIST.  19 

OLANDER  CONTRACTING  CO. 

02/27/90 

05/15/90 

F.P.M.  GREUFE,  LARRY 

PHONE  NO. 653- 1050 

O.0A0 

$ 396,357  $ 215,357 

*♦08/30/91 

59.3 

93.9 

RTF  19-6(5)217 

PMS  OVERLAY,  S l C 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

09/02/90 

F.P.M.  STEWART,  DONALD 

SUMATRA  - E.  i W. 

29.200 

$ 1,597,633  $ 1,307,338 

06/20/90 

**06/30/91 

PHONE  NO. 232-1093 

81.8 

BY  09/01/ 

F-FLH  37-1(12)9 

BUSBY  - W. 

G,  GS,  l PMS 

9.986 

KIEWIT  WESTERN  [0. 

t 10,151,983  ( 3,250,185 

05/09/90 

07/09/90 

**11/30/92 

F.P.M.  STROHMAYER,  DUANE  J. 
PHONE  NO. 592-3660 

32.0 

91.9 

F 20-2(12)50 

SIDNEY  - S.W. 

PMS  OVERLAY 

2.559 

BORDER  STATES  PAVING, INC. 

1 969,191  $ 916,898 

05/09/90 

07/25/90 

09/23/91 

F.P.M.  BALDWIN, JAMES 

PHONE  NO. 787-5701 

100.0 

103.3 

♦♦  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  04/30/91 


DATE: 05/09/91 

***  GLENDIVE  DISTRICT  *** 

PAGE  NO : 1 1 

PRIME  CONTRACTOR 

SORT.  DEPT.  OP  RTGRRAY5  PRO].  MANAGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK' 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

AWARD  BAIL 
WORK  BEG. 
PRO J.  COMP. 

PERCENT  REREENT  1 ERNST.  TEONT. 
PROJECT  TIME 

COMPLETE  USED 

F-BRF  32-1(4)6  U2 

MACON  - N. 

0 . 000 

FENCING  i SEEDING 
TRIBAL  CONTRACT) 

(NEGOTIATED 

$ 

ASSINIBOINE  l SIOUX  TRIBES 

207,929  $ 160.835 

05/29/90 

07/09/90 

*♦07/30/91 

F.P.M.  SUALE,  KENNETH 

PHONE  NO. 365-2877 

77.4  BY  / / 

RS  438-1(7)25  02 

25  MI.  N.  OF  NASHUA  - N. 

0.000 

FENCING  l SEEDING 
TRIBAl  CONTRACT) 

(NEGOTIATED 

$ 

ASSINIBOINE  ti  SI OUY  TRIBES 

69,566  $ 43,594 

05/29/90 

07/09/90 

*♦07/30/91 

F.P.M.  QUALE,  KENNETH 

PHONE  NO. 365-2877 

62.7  BY  / / 

F 20-1 14)0 

GLENDIVE  - N.E. 

18.562 

PMS  OVERLAY 

« 

BORDER  STATES  PAVING, INC. 

2,184,786  $ 1,935.288 

06/04/90 

07/11/90 

**07/30/91 

F.P.M.  WOLF,  LARRY 

PHONE  NO. 365-2877 

88.6  88.0 

F 23-3(4)108 

WIDENING,  & PMS  OVERLAY 

BORDER  STATES  PAVING, INC. 

07/09/90  F.P.M.  SWANSON.  ROBERT  E. 

HAMMOND  - S.E. 

1 1 . 000 

$ 2,821,024  $ 753.650 

08/20/90  PHONE  NO. 778-3246 
**06/30/92  26,7 

70.0 

IR  94-5(25)185 

PRAIRIE  CO.  LINE  - W, 

6.738 

MILL,  FILL,  l PMS  OVERLAY 

PORTABLE  PAVERS,  INC. 

t 2,153,992  $ 514,117 

00/29/90 

09/27/90 

**09/28/91 

F.P.M.  STEWART.  DONALD 
PHONE  NO. 232-1093 

23.9 

34.0 

BRF  1-10(15)629 

BOX  ELDER  CR.-  E.  OF  BROCKTON 

0,014 

STR.  1 APF'R'S. 

CENTURY  COMPANIES,  TV 

$ 236. 5B8  $ 64.871 

10/05/90 

03/20/91 

**06/30/91 

F.P.M.  BALDWIN. JAMES 

PHONE  NO. 787-5701 

27.4 

13.3 

F 57-7(10)326 

FMS  OVERLAY,  K RUBBER  RR  XING  PORTABLE  PAVERS, 

INC. 

10/05/90 

F.P.M.  WOLF.  LARRY 

PHONE  NO. 365-2877 

BUSINESS  LOOP  - GLENDIVE 

11/07/90 

F 98-1  IDO 

BUSINESS  LOOP  - GLENDIVE 

2.555  * 1.604,727  t 

485,554 

♦*08/30/91 

30.3 

13.3 

*♦  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  04/30/91 


DATE : 05/ 09/91 

♦**  GLENDIVE  DISTRICT  *♦* 

PAGE  NQ:12 

PRTHE  CONTRACTOR 

MONT.  DEPT.  OF  HIGHWAYS  PROJ.  MANAGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE  TYPE  OF  WORK 

ORIGINAL 
CONTRACT 
AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

AWARD  date 

WORK  BEG. 
PROJ.COMP. 

■'pew"PGRTiTrr‘VGi!T(Err.’'rnmr. 

PROJECT  TIME 

COMPLETE  USED 

F-BRF  32-114)6  U1 

WIDENING,  PMS  OVERLAY,  i STR. 

PRINCE,  INC. 

10/05/90 

F.P.M.  UNASSIGNED 

MACON  - N. 

10.391 

$ 3,955,992  $ 

42,365 

04/04/91 

*♦05/28/93 

PHONE  NO. 654-2519 

1.1  4.6 

F 57-5(14)171 

SLOPE  FLATTEN.,  F'NS  OVERLAY, 

WASHINGTON  CONSTRUCTION 

10/05/90 

F.P.M.  STEWART,  DONALD 

SAND  SPRINGS  - W. 

S l C 

li/13/90 

PHONE  NO. 232-1093 

8.116 

S 5,040,677  $ 731,052 

**07/28/93 

14.5 

7.2 

IR  94-7(19)235 

MILL,  FILL,  l PMS  OVERLAY 

PORTABLE  PAVERS, 

INC. 

10/05/90 

F.P.M.  WOLF,  LARRY 

PHONE  NO. 365-2877 

WIBAUX  - E.  1 W. 

04/08/91 

RS  261-1(4)5 

3 MI.  N.  OF  WIBAUX  - N. 

12.662 

$ 1,572,230  » 

491,122 

**09/28/91 

31.2 

4.4 

PS  438-1(7125  IJ1 

25  MI.  N.  OF  NASHUA  - N. 

3.931 

G,  GS.  6 PMS 

WICKENS  CONSTRUCTION,  INC. 

$ 1,291,465  $ 564,937 

10/05/90 

10/15/90 

♦♦08/30/91 

F.P.M.  LA  ROQUE.  ARCHIE 
PHONE  NO. 228-9478 

43.7 

8.9 

SMP  1099(90) 

MA1NT.  STOCKPILE  - BIST.  14 

0.000 

CRUSH  & STOCKPILE  SRAVEL 

CENTURY  COMPANIES,  JV 

t 203,600  $ 2,035 

12/14/90 
/ / 

**08/30/91 

F.P.M.  BALDWIN, TAMES 

PHONE  NO. 787-5701 

1.0 

BY  06/30/91 

SMP  999(90)  CRUSH  l STOCKPILE  GRAVEL 

ECKART 

TRUCKING 

INC 

12/14/90 

F.P.M.  STEWART,  DONALD 

MAINT.  STOCKPILE  - DIST.  #4 

01/17/91 

PHONE  NO. 232-1093 

0,000 

* 81, 

588  $ 

54,267 

04/19/91 

100.0 

BY  06/30/91 

F 25-1(17)9 

h j R 

S,  PMS,  i STR. 

SK  CONSTRUCTION, 

INC. 

12/14/90 

F.P.M.  FRIEND,  DAVE 

9 HI.  N.  OF  CIRCLE  - N. 

02/12/91 

PHONE  NO. 365-2877 

7.971 

t 5,287,949  $ 

650,770 

**08/30/92 

12.3 

2.8 

**  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OR  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOF  PERIOD  ENDING  04/30/91 


DATE : 05/ 09 /9 ! 

♦**  GLENDIVE  DISTRICT  *** 

PAGE  NO: 13 

PPIHE_C0RTR5CT0R 

"HORTT'DEPTrOF'flIBflBfiyS'PROJT'RAIiAGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE  TYPE  OF  WORK 

BRI'BIWSL 

CONTRACT  CONTRACTOR 

AWARD  ANT.  PAYMENTS 

fflffiRD  SAIF 
WORK  BEG. 
PROJ.COMP. 

PERCEW  PFCW  1 CONST.  \ OTT. 
PROJECT  TIME 

COMPLETE  USED 

RS  248-2(3)13 

DANIELS  CO.  LINE  - E. 

GS,  L PM3 

13.146 

% 

CENTURY  COMPANIES,  J V 

1,121,800  $ 11,218 

03/11/91 
/ / 

**08/28/91 

F.P.M.  LA  ROQUE.  ARCHIE 

PHONE  NO. 228-9478 

1.0 

BR  9011(91 

DIVERSION  CANAL  - INTAKE 

STR,  6 APPR'S. 

0.110 

$ 

EDWARD  T.  COPPS  CONST. 

239,293  $ 30,504 

03/11/91 

03/27/91 

**07/28/91 

F.P.M.  QUALE,  KENNETH 

PHONE  NO. 365-2877 

12.7  8.3 

BRF  42-3(10)73  U1 

MILK  RIVER  - S.  OF  GLASGOW 

STR.  REPL. 

0.240 

$ 

SLETTEN  CONSTRUCTION  CO. 

982,545  $ 54,711 

03/11/91 

04/01/91 

**11/29/91 

F.P.M.  BACON,  DAVE  W.  (ACT) 

PHONE  NO. 365-2877 

5.6  6.7 

BR  904218) 

STR.  6 APPR'S. 

TRACY  COWDREY  & ASSOC. 

03/29/91 

F.P.M.  QUALE,  KENNETH 

USRS  MAIN  CANAL  - SAVAGE 

/ / 

PHONE  NO. 365-2877 

0.000 

t 119,518  $ 0 

**08/30/91 

0.0 

HES  27-2iB)44 

REPLACE  STOCKPASS'S 

RAINBOW  CONSTRUCTION 

04/09/91 

F.P.M.  SCHNEIDT,  JOE 

PHONE  NO. 232-1093 

0.0 

N.  OF  BAKER 

0.600 

$ 98,933  $ 0 

04/22/91 

**07/28/91 

11.1 

RRP  4139(66)  U3 

VAR.  LOC’S.  * DIST.  #4  l 15 

0.000 

RR  SIGNING  & PVMT.  HKGS. 

MARK  RITE  LINES  OF  MONT., INC 

$ 325,456  % 0 

04/09/91 
/ / 

*♦11/01/91 

F.P.M.  WOLF.  LARRY 

PHONE  NO. 365-2877 

0.0 

BY  11/01/91 

F 1-10(23158! 

WOLF  POINT  - W. 

10.554 

RMS  OVERLAY 

BORDER  STATES  PAVING. INC. 

I 2,788.279  t 0 

04/09/91 

/ / 

**11/15/91 

F.P.M.  BALDWIN. JAMES 
PHONE  NO. 787-5701 

0.0 

HES  2-1  H4)4 

REALIGN  INTERSECTION 

PORTABLE  PAVERS,  INC. 

04/09/91  F.P.M.  STEWART,  DONALD 

PHONE  NO. 232-1093 

**  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  04/30/91 


DATE :05/09/9i 

**♦  GLENDIVE  DISTRICT  *** 

PA6E  NO : 1 4 

PRIME  CONTRACTOR 

MONT.  DEPT.  OF  HIGHWAYS  PROJ, 

, MANAGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

DTflFIM 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

AWATTD  DATF 
WORK  BEG. 
PRO J. COMP. 

PERCENT  PERCENT  \ CONST. 
PROJECT 

COMPLETE 

TCCNT. 

TIME 

USED 

Tr.F.'TFMEBTITY 

0.000 

1 234,378  $ 0 

**09/13/91 

0.0 

RS  341-1(2)0 

HAXBY  PD.  - N.E.  OF  JORDAN 

20.026 

GS 

SHUMAKER  TRUCKING  AND  EXC. 

$ 1 , 101,573  $ 0 

04/09/91 
/ / 

**10/28/91 

F.P.M.  FRIEND,  DAVE 

PHONE  NO. 365-2877 

0.0 

BR  9036(11) 

WOODY  ISLAND  COULEE 

0.187 

STR.  6 APPR'S. 

COP  CONSTRUCTION  CO. 

$ 397,753  $ 0 

05/02/91 
/ / 

**09/06/91 

UNASSIGNED 

0.0 

BITOT VFTnSTRlET  TDTflLF: 

t 3 t r.wr.sarar 

lit  BTCCIRGS'DISTRICT  iii 

■■"sr.r 

F-BRF  14-4(7)138 

LAVINA  - W. 

8.535 

G,  GS, 

PMS,  S l C 

SLETTEN  CONSTRUCTION  CO. 

$ 4,008,792  $ 4,222,224 

10/02/89 

11/07/39 

**05/18/91 

F.P.M.  OPIE,  BRUCE  E. 

PHONE  NO. 856-4897 

98.0 

101.6 

RS  314-1(7)26 

BUSBY  - S.  (N.  SECT.) 

CT-RS  314-1(9)18 

BUSBY  - S.  (S.  SECT.) 

14.391 

G,  GS, 

PMS.  S i C 

WASHINGTON  CONSTRUCTION 

i 5,799,000  $ 6,111,357 

02/02/90 

03/26/90 

**07/18/91 

F.P.M.  SCHAAK.  RAYMOND 

PHONE  NO. 592-3555 

98.0 

78.5 

F-BRF  63-2(4)19 

JUDITH  GAP  - N. 

10.000 

G,  DR, 

PMB,  PMS 

PRINCE,  INC. 

% 4,355,252  $ 3,932,096 

02/27/90 

07/05/90 

*♦10/28/91 

F.P.M.  TILSEY.RONALD 

PHONE  NO. 423-5294 

90.3 

109.2 

BR  9049(4) 

YELLOWSTONE  RV.-S.E.  GREYCLIFF 

0.366 

STR.  1 

APPR'S. 

COP  CONSTRUCTION  CO. 

t 710,938  $ 676.879 

05/04/90 

06/07/90 

**06/28/91 

F.P.M.  STUDEBAKER,  RAYMOND 
PHONE  NO. 252-7329 

95.2 

66.1 

»*  ESTIMATED  COMPLETION  DATE  ONLY 


DATE: 05/09/91 


PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  04/30/91 

***  BILLINGS  DISTRICT  ***  PAGE  N0:15 

PRIfirCORTRACTOR  ROKTrDEPT7"DrRIGflflAY5~PROJ7‘RANfiGER 

— - — ORTOflAi— " "ATIATHT  TOTT " ‘ PERCENT'  “ PERCENT'  ’ TT  CONST. " T CUNT. 

TYPE  OF  WORK  CONTRACT  CONTRACTOR  WORK  BEG.  PROJECT  TIME 

AWARD  AMT.  PAYMENTS  PROJ.COMP.  COMPLETE  USED 


RTF  16-1  (El!  12  G.  GS.  I F'MS 

BILLINGS  - N. 

F 16-1(25)22 

1?  MI.  N.  OF  BILLINGS  - N. 

11.366 


EMPIRE  SAND  AND  GRAVEL  CO., INC 


07/09/90  F.P.M.  SLOE.  DAVID  A. 
07/25/90  PHONE  NO. 248-3827 
**08/30/92 


6,922,337  i 5,423,711 


78.4 


74.3 


RTF  61-3(7)34  WIDENING,  PMS  OVERLAY,  S & C SLETTEN  CONSTRUCTION  CO. 

GRASSRANGE  - N.  I S. 

F 61-3(9)46 
N.  OF  GRASSRANGE 

11.542  * 3,797,739  $ 2,138,438 


07/09/90  F.P.M.  SACKS,  RAY 

08/10/90  PHONE  NO. 428-2127 

**08/30/92 


56.3 


47.0 


IF  90-3(118>453 
LOCKWOOD  - PINEHILLS  INTCH. 

3.795 


PMS  OVERLAY,  & RAMP  REVISION 

t 


EMPIRE  SAND  AND  GRAVEL  CO., INC 
1,479,324  $ 1,317,769 


07/09/90  F.P.M.  KEGLEY.  MEL 
08/02/90  PHONE  NO. 248-3827 
04/25/91  100.0 


75.0 


IR  90-9(74)543 
WYOLA  - S. 

IP  90-9(75)549 
WYOMING  LINE  - N. 


MILLING,  l PMS  OVERLAY  PORTABLE  PAVERS,  INC. 


10.992 


3,872,535  $ 3,747,662 


07/09/90  F.P.M.  NEVILLE,  GARY 

08/06/90  PHONE  NO. 665*2812 

**05/28/91  BY  11/01/90 


96.8 


BR  9056(8)  STR.  & APPP'S. 

YELL.  RV.  - E.  OF  MOSSHAIN 

0.360 


SLETTEN  CONSTRUCTION  CO. 
1,570,757  t 1,003,735 


08/07/90  F.P.M.  TAYLOR.  DONALD 

08/31/90  PHONE  NO, 252-9735 
**10/28/91  63.9  35.0 


IR  94-1(51)24 
POMPEYS  PILLAR  - CUSTER 

22.784 


MILL,  FILL,  & PMS  OVERLAY 

$ 


EMPIRE  SAND  AND  GRAVEL  CO., INC 
6,536,1)4  t 3,772,955 


08/29/90  F.P.M.  OPIE,  BROCE  E. 

09/17/90  PHONE  NO. 856-4897 

**06/30/92  57.7 


24.7 


BRM  1028(1) 


REPL.  STR.  (W/PIPES),  i APPRS.  MIDLAND  O'LEARY  INC. 


10/05/90  F.P.M.  TAYLOR,  DONALD 
PHONE  NO, 252-9735 


»»  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  09/30/91 


DATE: 05/09/91 

**♦  BILLINGS  DISTRICT  *♦* 

PAGE  NO : 1 6 

PRIflE  CONTRACTOR 

'HOHTT'DEPTrOF'fllBRHAYS'PROJrHflWGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORT 

DTttFIM 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

ATIART)  DATF 
WORK  BEG. 
PRO J. COMP. 

PERCENT  ‘ PERCENT  ’ X ETJNST.  ‘ * T CONT. 
PROJECT  TIME 

COMPLETE  USED 

MTRFFOR.  - BllUTOS 

0.100 

% 129.099  * 128,109 

WWW 

02/17/91 

100.0  26.7 

IR  90-9(71)509 

CROW  AGENCY  INTCH.  - S. 

7.917 

PMS  OVERLAY 

BORDER  STATES  PAVING, INC. 

$ 6,139,568  t 61,395 

10/05/90 

03/27/91 

**08/30/92 

F.P.H.  SCHAAK,  RAYMOND 

PHONE  NO. 592-3555 

1.0  9.2 

SMP  299(90)  CRUSH  i STOCKPILE  GRAVEL 

MAINT.  STOCKPILE  - DIET.  15 

FISHER  SAND  AND  GRAVEL  CO. 

12/19/90 

03/06/91 

F.P.M.  OPIE,  BRUCE  E. 
PHONE  NO, 856-9897 

0.000 

$ 969,888  $ 190,323 

*♦06/30/91 

29.9 

BY  06/30/91 

RS  500-2(2)19 

6,  i GS 

AMERICAN  CONTRACTING,  INC. 

03/11/91 

F.P.M.  SACKS,  RAY 

MOSBY  - 5. 

09/22/91 

PHONE  NO. 928-2127 

9.637 

$ 988,216  $ 10,968 

♦*11/28/91 

1.1 

F 57-2(13)97 

ADV.  STK6.  (FOR  FUT.  RECONST.) 

EMPIRE  SAND  AND  GRAVEL  CO.. INC 

09/09/91 

F.P.M.  TILSEY.RONALD 

MOCCASIN  - E.  1 W. 

10.600 

$ 9,399,979  $ 0 

/ / 

**08/28/93 

PHONE  NO. 923-5299 

0.0 

IR  90-7(57)361 

MILL.  FILL,  l PMS  OVERLAY 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

09/09/91 

F.P.H.  NEVILLE.  GARY 

BIG  TIMBER  - E.  fc  W. 

09/29/91 

PHONE  NO. 665-2812 

16.8t>6 

i 5,939,592  $ 0 

**10/30/92 

0.0 

M 6906(1) 

6,  GS,  l PMS 

MIDLAND  O'LEARY  INC. 

09/09/91 

F.P.M.  SCHUMAN.  DAVID 

MARYLAND  LANE  - LAUREL 

09/29/91 

PHONE  NO. 295-9802 

0.739 

* 379,281  $ 0 

**10/28/91 

0.0 

F 28-2(16)69 

PMS  OVERLAY 

MIDLAND  O'LEARY  INC. 

09/09/91 

F.P.M.  KEGLEY.  MEL 

BROADWAY  AVE.  - RED  LODGE 

/ / 

PHONE  NO. 298-3327 

1.015 

* 997,271  $ 0 

**09/28/91 

0.0 

♦*  ESTIMATED  COMPLETION  DATE  ONLY 


DATE : 05/09/91 

MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  04/30/91 
***  BILLINGS  DISTRICT  *♦♦ 

PAGE  NO:  17 

" PRTHE'CDRTRWTOR 

’flONTT'DEPTT'DF'HIGRBAYS’PROJI'MANfiGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

ORIGINAL 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

TOAR6  WTF 
WORM  BEG. 
PROJ.COMP. 

PERCENT'  ' PERCENT'  ' V TONET. ' “ T CDflT. 
PROJECT  TIME 

COMPLETE  USED 

BRS  419-1(3)4 

H.  ROSEBUD  CR.  - FISHTAIL 

0.132 

STR'S.  Jr  APPR'S. 

TAMIETTI  CONSTRUCTION  CO. 

$ 447,706  $ 0 

05/02/91 
/ / 

**08/30/91 

F.P.M.  STUDEBAKER,  RAYMOND 

PHONE  NO. 252-7329 

0.0 

BILLINGS  DISTRICT  TOTALS: 

* 5TBB2,BB2  6 12,607,122 

56.5 

***  *** 

TOTALS  TOR  ALL  PRO  JECTS: 

*237,236,198  1161,466,068 

58. 1 

STATE  DOCUMENTS  COLLECTION 

JUN  241991 

MONTANA  STATE  LIBRARY 
1515  E.  6th  AVE. 

DA TE:06/ 10/91  HELENA,  MONTANA  59620 


PROJECT  NUMBER  MILEAGE  TYPE  OF  WORK 

PROJECT  DESIGNATION 


OC  Ld 

MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  05/31/91 


***  MISSOULA  DISTRICT  **t  PAGE  NO:  1 

"FRTRE'CONTRACTDR  HORTr'OEPirOF'RTGflCfiVrPRn:  MANAGER 

■■"BHTClHAt  HI'  WTF  "PERl  W " PET  CENT " V CONST.  X CDNT. 

CONTRACT  CONTRACTOR  WORK  BEG.  PROJECT  1 ihE 

AWARD  AMT.  PAYMENTS  PROJ.COMP.  COMPLETE  USED 


IR  90-1(105)15  WEIGH  STATION 

HAU6AN  WEIGH  STATION 

0.000 


C.D.  CONTRACTORS 
2,420,343  i 2,717,527 


02/08/98  F.P.M.  JOHNSON,  ROBERT  L. 

03/14/89  PHONE  NO, 821-4-468 

**07/19/91  98.0  100.) 


I 

tf-Pimr-aiT 


S'  I 


f / 

rr 


JXjR 


RTF-BRF  1-1(31)14  6,  GS,  PMS,  L OGFC  WASHINGTON  CONSTRUCTION 

TROY  - LIBBY  (U.  SECT.) 

F 1-1(32)23  l F-DE  0201(802) 

TROY  - LIBBY  (E,  SECT.) 

RTF  1-1(33)17  U1 
TROY  REST  AREA 

15.965  $ 19,474,070  ♦ 30,431,825 


F 5-4(7)160  G,  GS,  PMS,  i OGFC 

DICKEY  LAKE  - N.  I S. 

8.714 


J.J.  WELCOME  CONST.  CO,,  INC, 
* 7,062,320  $ 8,064,286 


RTF  1-1(33)17  U2 
TROY  REST  AREA 


PMS,  i COMPLETE  R.A.  FACILITY 

0.000 


SKINNER  ENTERPRISES 
468,095  $ 431,173 


10/07/88  F.P.M.  MITCHELL,  JAMES  D. 

11/16/98  PHONE  NO. 295-5782 

**09/18/91 


98 . 0 


103.4 


18713/88  F.P.M.  FIEDAlUE.  EUGENE  F. 

02/27/89  PHONE  NO. 881-2213 

♦*07/18/91  98.0  75.1 


12/15/89  F.P.M.  MITCHElL.  JAMES  D. 

03/05/90  PHONE  NO. 295-5982 

**08/28/91  92.)  BY  09/01/90 


0 


RTF-BRF  7-1(36)23 
DARBY  - S. 

RTF-BRF  7-1(37)31 
DARBY  - N. 


6,  GS,  PMS,  i STR'S. 


WASHINGTON  CONSTRUCTION 


14.627 


10,517,746  $ 10,393,451 


12/15/89  F.P.M.  JOHNSON,  ROBERT  L. 

01/24/90  PHONE  NO. 321-4460 

**07/18/91 

98.0  95.2 


f-v-  '-'7 


IR  90-1(109)23 

ST.  REGIS  RIVER  BRIDGES 


STR.  REPAIR 


0.000 


FRONTIER-WEST, 

INC. 

02/02/90 

F.P.M.  CHEZICK.  LAWRENCE  J. 

687,161  t 

03/19/90 

PHONE  NO. 826-4457 

508,641 

**07/30/91 

74.0 

90.0 

RTF  1-1(40)32 


PMS  OVERLAY,  S 6 C 


A- 1 PAVING,  INC. 


04/02/90  F.P.M.  TQMBR INF , DAN 
PHONE  N0.756-7o23 


**  ESTIMATED  COMPLETION  DATE  ONLY 


hoL  ■ $11 


DATE: 06/ 10/91 


PROJECT  NUMBER 
PROJECT  DESIGNATION 

rarr"nw 

RTF  1-2(99)23 
LASALLE  RD.  - KALI  SPELL 
RTF  33-1(9)0 
HT  37  - LIBBY 


MILEAGE 


TYPE  OF  WORK 


MONTANA  DEPARTMENT  OF  Hl&HHAVS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  05/31/91 
***  MISSOULA  DISTRICT  *** 

PETRrCORTRACTOR 

DR1G1M 


CONTRACT 
AWARD  AMT. 


CONTRACTOR 

PAYMENTS 


5.550 


752,501 


966,506 


PAGE  NO:  2 

’ ’HORTr'DtPT.  OF  NIGROAYS  PR07T 'RfiRflGER 
" AWARD"  MTF  " " PERCENT  ’ PERCENT ' V CONST.  TlW. 
WORK  BES.  PROJECT  TIME 

PRO  J . COMP . COMPLETE  USED 

''wwm  ‘ 

»*07/30/91  BY  09/t  1/90 


62.0 


RTF  1-2(98)185 
JAVA  - SUMMIT 
RTF  83-2(9)78 
SWAN  LAKE  - N. 


PMS  OVERLAY,  S l C 

NELCON,  INC. 

05/09/90 

F.P.M.  CHRISINBER. KENNETH  L 

05/22/90 

PHONE  NO. 756-7056 

**07/28/91 

BY  09/01/90 

17,700 

f 1,591,932  f 

1,367,909 

88.7 

IR  90-2(81)109 

BONNER  INTERCHANGE 

F 29-1(31)0 

STR.  WIDENING  6 PMS  OVERLAY 

JENSEN  PAVING 

BONNER  - W. 

1.100 

♦ 630,732  i 733,830 

06/09/90  F.P.M.  MAaRT,  WILLIAM  C. 

07/09/90  PHONE  MO . 5R9-A49 1 
**06/30/91 

SB. 3 193.3 


BR  9091(11)  STR.  6 APPR'S. 

E.FK,  BITTERROOT  - NE  OF  SULA 

0.051 


TAMIETTI  CONSTRUCTION  CO. 
159,576  $ 150,095 


07/09/90  F.P.H.  MAART,  WILLIAM  C. 

08/07/90  PHONE  NO. 599-6991 

03/13/91  100.0  88.5 


RTF  52-1(7)9 
BLUE  BAY  - N.  t S. 


PMS  OVERLAY 


19.918 


A-l  PAVING,  INC. 
2,976,510  $ 1,866,828 


07/09/90  F.P.M.  TOMBRIN).  PAN 

09/05/90  PHONE  NO. 756-7023 

**08/30/91  75.4  57.6 


BHF  1-1(28)6  STR.  WIDENING 

N.W.  OF  TROY 
F 1-1(28)0 
TROY  - W. 

HES  56-2(3)30 
3 LOG'S.  - S.  OF  TROY 
FH  62-1(9)27  ( RS  509) 


RIVERSIDE  CONTRACTING 


08/07/90  F.P.M.  MARIN,  GARY  R 

08/13/90  PHONE  NO. 756-7029 

**09/28/91 


**  ESTIMATED  COMPLETION  DAIE  ONLY 


DATE : 06/ 1 0/9 1 


PROJECT  NUMBER  HILEABE 

PROJECT  DESIGNATION 

YMOIVEOMT"*" 

16.678 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  05/31/91 

***  MISSOULA  DISTRICT  ***  PaGE  NO : " 

FRIRrCDNTRACTOP  HONTT'DEPTT  OF  HIGRBAVS'PROJ:  MANAGER 

DR1T31M'  TOARF  DATF  “ PFRCFFT ' PERCENT  ~ Y CONST'.  V rONF. 

TYPE  OF  WORK  CONTRACT  CONTRACTOR  WORK  BES.  PROJECT  T I fit 

AWARD  AMT . PAYMENTS  PROJ.COMP.  COMPLETE  USED 


t 9,920,830  $ 3,529,835 


79.8 


98.1 


RTF  29-1(26)2  U2  SLIDE  CORRECTION 

BONNER  - N.E. 

9.026 


WESTERN  MATERIALS,  INC. 
119,090  $ 101,390 


08/23/90  F.P.h.  GREEN.  JAMES  1 . 

10/11/90  PHONE  NO. 258-6853 

12/13/90  100.0  88.9 


RTI  90-3(65)150 

RUT  FILLING  WITH  RALUMAC 

PAVEMENT  PLANNING  CO 

DRUMMOND  - E.  1 W. 

12.200 

$ 111,398  $ 

08/23/90  F.P.M.  WILLIAMS,  JAMES  R. 

06/07/91  PHONE  NO. 721  1769 

**06/30/91  0.0  RY  11/01/90 


BR  9095(5)  STR.  6 APPR'S. 

CANAL  - 9 MI.  N.  OF  LONEPINE 

0.130 


TAMIETTI  CONSTRUCTION  CO. 
I 115,992  $ 102,913 


08/29/90  F.P.M.  CHEZ  I CL , LAWRENCE  J. 

09/19/90  PHONE  NO. 885-9957 

05/09/91  100.0  BY  05/15/91 


IR  90-2(78)99  PCCP  REHABILITATION 

MISSOULA  - W. 

11.219 


DIAMOND  SURFACING, INC 
t 9,633,339  $ 1,597,797 


10/05/90  F.P.M.  NAART,  WILLIAM  C, 

11/15/90  PHONE  NO. 599  599) 

**11/28/91  33.9  29.2 


RS  263-1(6)1  G,  GS,  i PMS 

MULLAN  ROAD  (E.  SECT.) 

5.886 


WESTERN  MATERIALS,  INC. 
2,029,808  $ 1,352,099 


03/11/91  F.P.M.  WILLIAMS,  TAMES  R. 

03/28/91  RHONE  N0.721-17q9 

**09/20/91  66.8  29,9 


SHP  1899(90) 

MAINT.  STOCKPILE  - DIST.  #1 


CRUSH  i STOCKPILE  6RAVEL 


0.000 


SCHELLINGER  CONST  CO. 
398,530  $ 226,328 


03/11/91  F.P.M.  CHRISINGER, KENNETH  L 

09/16/91  PHONE  NO. 756-7056 
**09/30/91  56.8  BY  11/01/91 


SMP  2099(90) 

MAINT.  STOCKPILE  - DIST.  II 


CRUSH  1 STOCKPILE  GRAVEL 


0.000 


PERFECT  CONCRETE,  INC 
911,975  $ 60,367 


03/11/9!  F.P.M,  COLYER,  SUSAN  C. 

£ 6 41  PHONE  NO. 258-6853 
**09/30/91  19.7  BY  1 1/01/91 


**  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  HIBHWAVS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  05/31/91 


DATE : 06 / 10/91 

***  MISSOULA  DISTRICT  *** 

F AGE  NO:  9 

PRIME  CONTRACTOR 

MONT.  DEFT 

. OF'fUGRGAYS  PROJ.  MANAGER 

ORIGINAL 

MART MT  ’PERCENT 

PERCENT’ ' V CONST. ~ ’ V CDNT. 

PROJECT  NUMBER 

MILEAGE 

TYPE  OF  WORK 

CONTRACT 

CONTRACTOR 

WORK  BEG.  PROJECT 

TIME 

PROJECT  DESIGNATION 

AWARD  AMT. 

PAYMENTS 

PRO J. COMP.  COMPLETE 

USED 

HES  7-1(99)65  TREE  REMOVAL 

2 LOC'S.  - S.  OF  FLORENCE 

3.200 


AJAX  CONTRACTING  INC. 
29,982  $ 29,997 


03/11/91  F.P.M.  COLYER,  SUSAN  C. 

03/26/91  PHONE  NO. 258-6853 
09/12/91  100.0 


F 1-2(31)123  SIGNING,  i SI6NALS 

LaSALLE  RD.  INT.-  KALISPELL 

0.000 


MONTANA  LINES,  INC 
269,629  $ 


03/29/91  F.P.M.  TOMBRINK,  DAN 

/ / PHONE  NO. 756-7023 

**09/28/91  0.0 


F 5-3(30)128  INTERSECTION  IMPROVEMENTS 

SPOKANE  AVE  & 2ND  - WHITEFISH 

0.000 


A-l  PAVING,  INC. 

$ 321,659  $ 280,579 


09/09/91  F.P.M.  CHRISINGER, KENNETH  L 

09/22/91  PHONE  NO. 756-7056 
**07/26/91  87.2  93.3 


RTF  1-1(91)35  BRIDGE  DECK  SEALING 

BIG  CHERRY  CR.  & FISHER  RV.BR. 

RTF  33-1(6)1 

3 BR.  LOC’S. -LIBBY  TO  EUREKA 

0.000 


TAMIETTI  CONSTRUCTION  CO. 


06/09/91  F.P.M.  CHR I SINGER, KENNETH  i 

/ / PHONE  NO. 756-7056 

**10/30/9!  BY  09/06/91 


63,668 


0.0 


RTF  7-2(13)95 

MADISON  ST.  BR.  - MISSOULA 
RTM  8113(9) 

HIGGINS  AVE.  BR.  - MISSOULA 


STR.  REHAB. 


0.000 


FRONTIER-WEST,  INC. 
165,029  * 


06/09/91  F.P.M.  JOHNSON,  ROBERT  L. 

/ / PHONE  NO. 821 -9968 

**10/15/91  BY  10/15/91 

0.0 


RT  81008(1) 

ALBERTON  - NINEMILE  (2  LOC'S.) 

0.900 


STR.  REM. (2),  G,  GS,  & PMS 


WESTERN  MATERIALS,  INC. 
113,136  $ 0 


06/09/91  F.P.M.  COLYER,  SUSAN  C. 

/ / PHONE  NO. 258-6353 
**09/28/91  0.0  BY  09/01/91 








**  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  05/31/91 


DATE : 06 / 10/9 1 

***  BUTTE  DISTRICT  *** 
PRTHE'CORTRfiCTOR 

PACE  NO:  5 

MONT.  DEPT.'3F'HI3H(IA75'PRCi;  MANAGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

BRIEIM 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

AWARD-  DATE" 
WORK  BCG. 
PRO J. COMP. 

''PERCENT  PERCENT  V CONST V V CONTE 
PROJECT  TIME 

COMPLETE  USED 

RS  All-11310 

SPRINGHILL  ROAD 

6, 

6.300 

GS,  PMS,  t STR'S. 

PIONEER  READY  MIX 

* 2,938,801  $ 2.953,975 

08/08/89 

08/21/87 

09/28/90 

F.F.M.  McCORMICK . THOMAS 

PHONE  NO. 586-507i» 

100.0  98.3 

F 29-2(8)93 

WIDENING,  PMS  OVERLAY,  S l C 

TIM  GILMAN  EXCAVATING  INC. 

09/05/09 

F.P.M.  ENGSTEDT,  CARL 

OVANDO  - E. 

10/05/89 

PHONE  NO. 999-6326 

12.200 

t 

9,063,798  i 9,150,793 

**06/18/91 

98.0 

78.3 

IR  15-2(57)99 

PMS  OVERLAY,  S 1 C 

JIM  GILMAN  EXCAVATING  INC. 

12/15/89 

F.P.M.  HELD,  TERRY  (ACTING) 

BUXTON  - S. 

16.699 

02/05/90 

PHONE  NO. 999-2903 

t 

3.826,189  $ 3,921,272 

**06/30/91 

89.9 

70.2 

BR  9034(1 ) 

YELL.RV.  - N.U.  OF  PINE  CREEK 

1.510 

STR.  1 APPR'S. 

COP  CONSTRUCTION  CO. 

02/02/90 

03/01/90 

F.F.M.  HERMAN,  TED  (ACTING) 
PHONE  N0.222-B110 

1 

807,018  $ 789,357 

06/05/91 

100.0 

66 . 1 

BR  9020(8) 

U.FK.RQCK  CR.-E.OF  SKALKAHO 

BR  9020(9) 

MID  EK.  ROCK  CR  - SW  OF  P BURG 

STR.  1 APPR'S. 

BINKERD  CONSTRUCTION,  INC. 

02/27/90 

09/03/90 

**07/19/91 

F.P.M,  GILMAN,  ROBERT 

PHONE  NO. 999 -3224 

0.217 

$ 

330,285  * 323,898 

78.0 

90.8 

IR  15-3(98)193 

ELK  PARK  - BOULDER 

EROSION  CONT.  1 PMS  OVERLAY 

GLENN  REHBEIN  EXCAVATING, INC. 

09/02/90 

F.P.M.  HUNTER, LARRY 

20.100 

$ 

05/07,90 

PHONE  NO. 782- 1797 

1,177.910  $ 1,195,926 

05/17/91 

1 00 . 0 

37.7 

RT  22(11) 

WHITEHALL  - W. 

LEVELING,  S i c 

JIM  GILMAN  EXCAVATING  INC. 

05/09/90 

F.P.M.  WiLLiAMS.  PAUL 

RT  22(12) 

ELK  PARK  FRONTAGE  RD. 

RTF  96-7(3)68 

08/06/90 

**06/30/91 

PHONE  NO. 683-6270 

BY 

1 / / 

**  ESTIMATED  COMPLETION  DATE  ONLY 


DATE:06/ 10/91 

MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  05/31/91 
***  BUTTE  DISTRICT  **» 

PAGE 

NO:  6 

PRIME  CONTRACTOR 

HONT  DEPT;  OrjIGHBAVS  TROT, 

. BANAOEA 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

original 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

AWARD"  D7T1T 
WORK  BEG. 
PROJ. COMP. 

PERCENT  PERCENT" ' V CONST'. 
PROJECT 

COMPLETE 

V CONI'. 
TIME 

USED 

l.  AT  EHST  RIVER  - r. 

RTF  69-1(6)0 

WHITEHALL  - KEBB'S  JCT. 

RTS  359-1(1)0 

KEBB'S  JCT.  - CARDWELL 

RTS  441-2(1 )A 

CRACKERVILLE  - OPPORTUNITY 

36.600 

* 1,349,241  * 1,074,527 

79.6 

RTF  0-1(14)25 
l MI.  W.  OF  MacDQNALD  PASS 

0.000 

FROST  HEAVE  REPAIR 

RIVERSIDE  CONTRACTING 

$ 237,517  t 243,123 

08/07/90 

09/13/90 

**07/19/91 

F.P.M.  DOUGHERTY,  HUGH  'ACT 
RHONE  NO. 494-3224 

98.0 

42.2 

RS  540-1(7)27 

DEEP  CREEK  BR.  - N. 

0.647 

G,  GS,  PMS,  1 PIPE 

SWAN  AND  SONS  CONST.  CO. 

t 567,017  $ 412,324 

08/07/90 

09/04/90 

*♦06/28/91 

F.P.M.  SAUNDERS, LESLIE 

PHONE  NO. 222-8199 

72.7 

113.3 

F-86-1 < 10)4 

BRID6ER  CANYON  ROAD 

0.340 

ALIGNMENT  CHANGE 

KM  CONSTRUCTION  CO.,  INC. 

t 179,840  $ 162,828 

06/29/90 

09/24/90 

**08/02/91 

F.P.M.  McCORMICK  , THOMAS 

PHONE  NO. 596-5074 

90.5 

33.9 

BRF-F  84-1(5)8 

MADISON  RV.  - E.  OF  NORRIS 

0.000 

STR.  & APPR'S. 

COP  CONSTRUCTION  CO. 

i 1,735,825  * 931,743 

10/05/90 

11/02/90 

**08/30/91 

F.P.M.  WIEBE,  HAROLD 

RHONE  00.685-3290 

53.7 

29.2 

SMP  199(90) 

MAINT.  STOCKPILE  - DIST.  12 

0.000 

CRUSH  & STOCKPILE  GRAVEL 

JIM  GILMAN  EXCAVATING  INC. 

i 277,500  $ 281,474 

12/14/90 

01/28/91 

**06/30/91 

F.P.M.  ENGSThPT,  CARL 

PHONE  NO. 444  6326 

98.0  PY  06/30/9 

SMP  3499(90! 

MAINT.  STOCKPILE  - DIST.  »2 

0.000 

CRUSH  l STOCKPILE  GRAVEL 

LA  CONSTRUCTION 

» 79,500  $ 39,244 

12/14/90 

04/30/91 

**06/30/91 

F.P.M.  SAUNDERS, LESLIE 

PHONE  NO. 222-8199 

49.4  BY  06/30/9 

*t  ESTIMATED  COMPLETION  DATE  ONL> 


DATE : 06/ 10/9 i 


PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  05/31/91 

***  BUTTE  DISTRICT  ***  PAGE  NO:  7 

FRIflrCORTRACTCR  R0NT7~!JFPT7'DF'HIGRflfiV5'PRnF  MANAGER 

BR1BTNRl  TOMf DATF " ‘ PcRCFFTT ' PERCENT' ~ V ttMBr.'T  CONI'. 

TYPE  OF  WORK  CONTRACT  CONTRACTOR  WORK  BEG.  PROJECT  TIME 

AWARD  AMT.  PAYMENTS  PRO] .COMP.  COMPLETE  USED 


F 8-2129146  PCCF  i 3TR.  REHAB. 

EAST  HELENA  - E.  I H. 

3.951 


DICK  ANDERSON  CONSTRUCTION 
1,383,575  * 350,937 


03/11/91  F.P.H.  ENGSTEOT,  CARL 

04/15/91  PHONE  NO . - 6326 

**09/28/91  25.3  23. 4 


M 181615)  G,  GS,  PMS 

ELIZABETH  WARREN  AVE.  - BUTTE 

0.946 


JIM  GILMAN  EXCAVATING  INC. 
684,397  $ 365,236 


03/11/91  F.P.H.  HELD,  TERR?  (ACTING) 

04/22/91  PHONE  NO. 494-2403 
**07/30/91  53.4  39.3 


RS  284-3(2)16  GS,  PMS,  S & C 

BROADWATER  CO.  LINE  - S.E. 

22.329 


JIM  GILMAN  EXCAVATING  INC. 
* 595,188  t 414,721 


03/11/91  F.P.H.  O'BRIEN, HURRAY  (ACT) 

03/21  91  PHONE  NO. 494-3224 
**07/20/91  69.7  68.9 


RRP  4139(66)  U1  RR  SI6NING  & PVHT.  MKGS.  MONTANA  LINES,  INC 

VAR.  LOC'S.  - DIST.  *1  l »2 

0.000  $ 423,657  $ 4,243 


04/09/91  F.P.M.  DOUGHERTY,  HUGH  (ACT 

05/08 '91  PH3NE  NO. 494-3224 

**11/07/91  1,0  BY  11/01/91 


HES  11-1(20)21 
S.  OF  EMIGRANT 


SLOPE  FLATTEN,  6 DELINEATION 

0.380 


STANDISH  CONSTRUCTION 
58,383  $ 586 


04/09/91  F.P.M.  SAUNDERS  ‘ESI  IE 

/ / PHENE  NO. 222-9199 

**08/06/91  1,0  40.0 


HES  50-2(26)63 
GALLATIN  CANYON 


GUARDRAIL  INSTALLATION 

ONE  WAY  SIGN  AND  CONST.  INC. 

05/02/91 
i ! 

F.P.H.  SAUNDERS, LESLIE 
PHONE  NQ. 222-8 199 

% 23,707  1 237 

**07/19/91 

1.0 

1R  15-4(68)193 

CEDAR  ST.  INTERCHANGE-HELENA 


TRAFFIC  SIGNALS 


0.000 


SKINNER  ENTERPRISES 
45,884  $ 


06/04/91  F.P.H.  ENSSTEDT,  CARL 

/ / PHONE  NO. 444-6326 

**11/30/91  0.0 


F 0-4(14)57 


MILL,  FILL,  PMS  OVERLAY  RIVERSIDE  CONTRACTING 


06/04/91  F.P.H,  McCORMICF  , THOMAS 
PHONE  NO. 566-50'’ 4 


**  ESTIMATED  COMPLETION  DATE  ONLY 


DATE : Ofc/jO/9 1 


PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION 

wjsm-'wr"""" 


TYPE  OF  WORK 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  05/31/91 
***  BUTTE  DISTRICT  *** 

PinfrCONTRACTOR 

mmm 

CONTRACT  CONTRACTOR 
AWAR D_  AMJ_. PA I Y ME  NTS 

$ 2,272,172  $ 0 


PAGE  NO:  B 

pgp(T  ;-^pT  ; 'OF'flTGfiBfiVS’PROJT'HARBGER 

‘ TiTIAnD"  OATT ~ ~ P cR TINT  PERCENT  Y CONST.*  VEDNT. 
WORE  BEG.  PROJECf  TIME 

PROJ. COMP.  COMPLETE  USED 

T—r 

**11/28/91  0.0 


RS  278-1(6)0  G,  GS,  4 PMS 

JACKSON  INTERCHANGE  - W. 

8.700 


JIM  GILMAN  EXCAVATING  INC. 
1,821.855  I 0 


06/06/91  F.P  M.  WILLIAMS,  PAUL 

/ / PHONE  NO. 683-6290 

**08/16/92  0.0 


M 180516)  G,  GS,  PMS 

HOLMES  AVE.  - BUTTE 

1.598 


JIM  6ILMAN  EXCAVATING  INC. 
869,903  $ 0 


06/06/91  F.P.M.  HELD,  TERRY  (ACTING) 

/ / PHONE  NO. 696 -2603 

**10/28/91  0.0 


RTF  8-1(15)23  PMS  OVERLAY,  S t C JIM  GILMAN  EXCAVATING  INC. 

MacDONALD  PASS  <W.  SIDE) 

RTF  13-5(1)93 
THREE  FORKS  - H. 

RTF  29-6(16)83 
HARRISON  AVE.  - BUTTE 
RTF  29-6(15)78 
BUTTE  - S. 

RTF  69-1(7)32 
BOULDER  - S. 

RTS  229-1(1)0 

N.  MONTANA  AVE.-  N.  OF  HELENA 
RTS  518-1(1)0 
MONTANA  CITY  ROAD 
RT  67586(1) 

CENTENNIAL  DR.-  U.  OF  BUTTE 
RTM  1801(1) 

BREWERY  BYPASS  - BUTTE 
RTM  5809(9) 

N.  MONTANA  AVE.-  HELENA 

39.868  i 2,050,962  $ 0 


'16/06/91  F.P.M.  WILlIAMS,  PAUL 

/ / PHONE  NO. 683-6290 

**10/28/91 


0.0 


BOTTE’BISTRICT'TOTACST 


**  ESTIMATED  COMPLETION  DATE  ONLY 


DATE : 06 / 1C/9 i 


PROJECT  NUMBER  MILEA6E 

PROJECT  DESIGNATION 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  EOF:  PERIOD  ENDING  05/31-91 

***  GREAT  FALlS  DISTRICT  ***  PAGE  NJ:  9 

ppihf’cortractor  rort;_,jfpt;-[;f  rigrba?s"ppoj.  manager 

cdnstwcdut'. 

TYPE  OF  WORE  CONTRACT  CONTRACTOR  WORK  BEG.  PROJECT  TIME 

AWARD  AMT.  PAYMENTS  PROJ.CONP.  COMPLETE  USED 


F 60-2(23)90  PMS  OVERLAY 

10TH  AVE.  S.  - GT. FALLS 

2.926 


UNITED  MAT'LS  OF  GREAT  FALLS 
1 , 126,776  $ 997,168 


05/01/89  F.P  M.  THOMSON,  BOB 

06/05/89  FHONE  NO. 727-6350 

10/16/89  100.0  88. 5 


RTF-BRF  26-1(29)23 
GREENDUGH  HILL  - N. 


6,  GS,  PMS,  S l C,  1 STR. 

3.936 


NELCGN,  INC. 

$ 3,686,020  t 6,228,907 


08/08/89  F.P.M.  STEEN,  GARY 

08/22/89  PHONE  NO. 727-6350 

**06/18/91  98.0  93.0 


F-BRF  26-6(8)117  G,  GS,  PMS,  S t,  C 

SIMMS  - U. 

10.606 


SK  CONSTRUCTION,  INC. 

$ 5,702,212  $ 5.820,935 


10/02/89  F.P.M.  SMITH,  WALT 

11/16/39  RHONE  NO. 266-5678 
**06/18/91  98.0  97.5 


RTF  10-2(17)73 
BIG  SANDY  - N.l  S. 


G,  GS.  PMS,  & REPL.  STR'S. 
(H/PIPES) 

16.100 


RIVERSIDE  CONTRACTING 
6,193,568  $ 6,718,170 


06/02/90  F.P.M.  GREGORY,  DOUGLAS 

06/05/90  PHONE  NO. 378-2613 
**06/28/91  98.0  96.3 


RTH  5210(5) 

1ST  AVE.  N.  - 6REAT  FALLS 

1.300 


6,6S,PMS,  ST.  SEW.,  SAN. SEW., 

I’  WATER  SYS. 

$ 


UNITED  MAT'LS  OF  GREAT  FALLS 
2,686,663  $ 2,625,318 


05/06/90  F.P.M.  THOMSON,  BOB 

06/12/90  PhONE  NO. 727-6350 
05/28/91  100.0 


99.li 


F J-4*1-2127’  1DU  P«S  OVERLAY,  L SAN.  SEWER  NELCON,  INC. 

Hft IN  b I * ~ jHlLBY 
RTF  67-1(1)0 
SHELBY  - N.W. 

2 -MO  * 706,390  $ 658,560 


06/06/90  F.P.M.  LEO,  DENNIS 

07/23/90  PHONE  NO. 636-2670 

**08/02/91 

93.2  108.3 


RS  228-2(9)30 

5 HI.  S.  OF  FORT  BFNTON  - S. 


G,  GS,  l BIT.  SURF  TRT.  (BST) 


9.208 


NELCON,  INC. 

2,180,755  $ 2,132,076 


06/06 '90  F.P.M.  ENDERSON,  GLEN 

06/29/90  PHONE  NO. 622-5369 

**06/30/91  97.8  86.0 


**  ESTIMATED  COMPLETION  DATE  ONLY 


DATE : 06/ 10/91 


PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ELDING  05/31/91 

***  GREAT  FALLS  DISTRICT  *»«  PAGE  NO : 1 0 

PRIfirCONTRfiCTOP  HiJFIT.'lFFT.  0'"RTGRfiAVS  FROIT  MANAGER 

MAW  UATT  ” ' PEKFNr  ‘PERtEffr  V CONST'/  'V  IW,T. 

TYPE  OF  WORK  CONTRACT  CONTRACTOR  WORK  BEG.  PROJECT  TIME 

AWARD  AMT.  PAYMENTS  PRO], COMP,  COMPLETE  USED 


RTF  24-4(10)127  PMS  OVERLAY 

SIMMS  - SUN  RIVER 

10.400 


RIVERSIDE  CONTRACTING 
2,099,435  $ 1,797,105 


1 0/05/90  F.P.M.  SMITH.  WALT 

10/22/90  RHONE  NO. 264-5678 
**06/30/91  25. 6 36.0 


F 1-3(18)256  PMS  OVERLAY 

CUT  BANK  - E, 

F 1-3(19)255 
MAIN  ST.  - CUT  BANK 

15.740 


RIVERSIDE  CONTRACTING 

3,292,027  t 1,595,876 


12/14/90  F.P.M,  LEU.  DENNIS 

02/06/91  PHONE  NQ.4J4-2470 

**06/30/92 


SHP  399(90)  CRUSH  4 STOCKPILE  GRAVEL  MONTGOMERY  CONSTRUCTION 

MAINT.  STOCKPILE  - DIST.  13 

0.000  $ 80,650  I 61.810 


12/14/90  F.P.M.  THOMSON.  BOB 

02/19/91  PHONE  NO. 727-4350 

06/04/91  100.0  BY  06/30/91 


BR  9008(11)  STR.  4 APPR'S. 

TETON  RV.  - 1 MI.  S.  OF  LCMA 

0.134 


EDWARD  T.  COPPS  CONST. 

$ 283,890  $ 2.838 


03/11/91  F.P.M.  WILMOT,  DOUG 

/ / PHONE  NO. 622-5369 

**07/30/91  l.O  17.2 


BR  9018(4)  STR.  4 APPR'S. 

ST.  MARY  CANAL  - N.E.  OF  BABB 

0.491 


SLETTEN  CONSTRUCTION  CO. 
379,922  $ 90,131 


03/11/91  F.P.M.  ROONEY.  JOHN 

03/26/91  PHONE  NO. 434-2470 
**08/28/91  23.7  43.3 


BR  9025(7)  STR'S.4  APPR'S. 

WILLOW  CR.  4 N.  FK.  WILLOW  Cft. 

0.377 


MACK  IN  CONSTRUCTION  CO 
298,508  $ 33,350 


03/11/91  F.P.M.  SPRINGER,  JAY 

04/04/91  PHONE  NO. 727-4350 

**08/28 *91  11.2  26.7 


F 10-2(18162 
LOMA  - BIG  SANDY 


6,  GS,  PMS.  4 STR'S. 


20.428 


SLETTEN  CONSTRUCTION  CO. 
6,958,186  $ 504,050 


03/11/91  F.P.M.  ENDERSON,  GLEN 

04/15/91  PHONE  NO. 622-5369 

**10/28/92  7.2  19.2 


**  ESTIMATED  COMPLETION  DATE  ONlY 


DATE : 06/ 10/91 


PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  05/31/91 
***  GREAT  FALLS  DISTRICT  *** 

PPTRrCONTRACTOR 



TYPE  OF  WORK  CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 


PAGE  NO ; 1 1 

~flORT:~DEFr~OrfiI5R3A?5  PRO] /MANAGER 
TOPIC  MTF " " PERCENT  "PERCENT''  V CDNST. ' ' Y CUNT". 
WORK  BEG.  PROJECT  TIME 

PRO J. COMP.  COMPLETE  USED 


RRP  4139(66)  UP  RR  SIGNING  l PVMT.  MKGS.  MONTANA  LINES,  INC 

VAR.  LOC'S.  - DIST.  #3 

0.000  $ 178,301  $ 3,303 


04/09/91  F.F.M.  GREGORY,  DOUGLAS 

05/08  91  PHONE  NO. 378-2613 

**07/28/91  i .9  BY  10/01 '9! 


M 571213) 

G,  6S,  l PMS 

BALTRUSCH  CONST.  CO., INC, 

09/09/91 

F.P.K.  TREFTZ,  GORDON 

1 4TH  AVE.  - HAVRE 

05/06/91 

PHONE  N0.353-c6l6 

0.900 

$ 

659,318  $ 91,060 

**09/28/9! 

6.2 

18.5 

F 3-4(4)101 

PMS  OVERLAY 

RIVERSIDE  CONTRACTING 

05/02/91 

F.P.M.  LEO,  DENNIS 

A Ml.  S.E.  OF  BROWNING  - S.E. 

9.200 

05/20/91 

PHONE  NO. 939-2970 

$ 

1,381,992  $ 0 

**10/28/9! 

0.0 

F 29-3(19)83 

ROGERS  PASS  - U. 

6.100 

MILL,  PMS  OVERLAY,  S L C 

RIVERSIDE  CONTRACTING 

06/09/91 
/ / 

F.P.M,  STEEN,  GAR v 

PHONE  NO. 727-9350 

$ 

2,533,616  t 0 

**11/29/92 

0,0 

BY  iu/ 15/9 

RS  210-1(3)19 

E.  OF  CONRAD  - E. 

5.910 

WIDENING,  PMS  OVERLAY 

RIVERSIDE  CONTRACTING 

06/04/91 
/ i 

F.P.M.  HI  OMAN.  TERRY 
PhONE  NO, 278-79TI 

t 

1,060,939  i 0 

**06/08/91 

0.0 

RTS  221-1 ( 1 ) 24 

MAIN  ST.  - DUTTON 

RTS  365-1(9)0 

PMS  OVERLAY,  S l C 

SLETTEN  CONSTRUCTION  CO. 

06/09/91 

/ / 

F.P.M.  W I OMAN.  TERRY 
PHONE  NO. 278  7931 

CENTRAL  AVE.-  BRADY 

RT  81005(1) 

BRADY  - COLLINS  (FRONTAGE  RD.) 
RT  81006(1) 

BRADY  - MIDWAY  (FRONTAGE  RD.) 

**10/25/91 

17.690 

t 

995, till  i 0 

0 . 0 

**  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  HI6HWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  05/31/91 


DATE : 06/ 1 0/9 1 ***  6REAT  FALLS  DISTRICT  ***  PAGE  NO.-T 

rrrrrrrrmrrrrrrrrrr  “rrrmrrr  "mrmrrmrm rrrrr~ rr rrimrrmrr  r t re  ~ coRT7<Arrcm:  ^ ~ jdnttpfpt  of  hig_rb_ays~prot  harager 


PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

original 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

AWAIT  DATE"' 
WORK  BEG. 
PRO J. COMP. 

" OERtBT" ~ PERCENT  ‘ 1 
PROJECT 
complete 

r const; 'v  font 

TIME 

USED 

GREAT  FALLS  DISTRICT  TOTALS: 

i 42,240,059  F 27,110,644 

64.2 

*i*"GCtRDT9E-DI5TRTCT',**i' 


F 1-8(13)467 

MINOR  WIDENING,  l PMS  OVERLAY 

RIVERSIDE  CONTRACTING 

02/02/90 

F.P.M.  SAINE , LARRY 

MALTA  - W. 

4.902 

i 1,177,778  t 1,127,971 

03/27/90 

**07/19/91 

PHONE  NO. 653-1050 

95.8 

96.7 

F 1-9(16)526 

WIDENING,  i PMS  OVERLAY 

PRINCE,  INC. 

GLASGOW  - U. 

RTF  1-9(22)541 

U.S.  2 - W.  END  OF  GLASGOW 

13.694 

i 2,437,089 

02/27/90  F.P.M.  LA  ROQUE,  ARCHIE 

09/04/90  PHONE  NO. 228-9479 

**06/30/91 


90.4 


92.0 


RRS  4138(63)  UPGRADE  PUMPING  FACILITIES  OLANDER  CONTRACTING  CO. 

B.N.R.R.  U-PASS'S  - DIST.  14 

0.000  $ 396,357  $ 241,735 


02/27/90  F.P.M.  GREUFE,  LARR/ 

05/15/90  PHONE  NO. 653- (050 
**06/30/91  61.0  114.4 


RTF  14-6(5)217  PHS  OVERLAY,  S & C 

SUMATRA  - E.  I N. 

29.200 


EMPIRE  SAND  AND  GRAVEL  CO., INC 
1,597,633  I 1,307,338 


04/02/90  F.F.M.  STEWART  DONALD 

06/20/90  PHONE  NO. 232- 1093 

**06/30/91  31.8  BY  09/01/91 


F-FLH  37-1(12)9  6,  GS,  l PMS 

BUSBY  - U. 

9.986 


K I EM  IT  WESTERN  CO. 
10,151,483  $ 3,795,637 


05/04/90  F.P.M.  STROHMAYER,  DUANE  J. 

07/09/90  PHONE  NO. 232-1093 
**06/30/93  37.4  50.5 


F 20-2(12)50  PMS  OVERLAY 

SIDNEY  - S.M. 

2.554 


BORDER  STATES  PAVING, INC. 
964,191  t 916,898 


05/04/90  F.P.M.  BALDWIN , JAMES 

07/25/90  PHONE  NO. 787-5701 

04/23/91  100.0  103.3 


F-BRF  32-1(4/6  U2 
MACON  - N. 


FENCING  & SEEDING  (NEGOTIATED 
TRIBAL  CONTRACT) 

0 . 000 


ASSIN1B0INE  & SIOUX  TRIBES 
207,929  $ 160,835 


05/29/90  F.P.M.  QUALE,  ) ENNETH 

07/09/90  FHONE  NO. 365-3877 

**077  1 9 / 9 1 77.4  BY  / / 


»*  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  05/31/91 

DATE :06/ 10/91  ***  6LENDIVE  DISTRICT  ***  PAGE  NO:; 3 

; ;rortt ~DFf t : of  trot_.  ‘haraiOfr 


PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEA6E 

TYPE  OF  WORE 

ORIGINAL 

CONTRACT  CONTRACTOR 

AWARD  ANT.  PAYMENTS 

AWARD  D'ATF 
WORE  REG. 
PRO J. COMP. 

PERCENT  PERCENT  ~YCDNET. 
PRO  1 AC  T 

COMPLETE 

"VCDNTC 

TIME 

USED 

RS  A 38-1 (7)25  U2 

25  MI.  N.  OF  NASHUA  - N. 

0.000 

FENCING  l SEEDING  (NEGOTIATED 
TRIBAL  CONTRACT) 

ASS I N I BO I NE  E SIOUX  TRIBES 

$ 69.566  1 43.599 

05/29/90 

07/09/90 

**07/19/91 

F.P.M,  QUAlE,  KENNETH 
RHONE  NO. 365-2877 

62.7 

BY 

F 20-1(4)0 

GLENDIVE  - N.E. 

18.562 

PMS  OVERLAY 

$ 

BORDER  STATES  PAVING, INC. 

2,184,736  i 2,015,103 

06/04/90 

07/11/90 

**07/30/91 

F.P.M.  WOLF,  LARRY 

PHONE  N0.48j-2683 

92.2 

91.0 

F 23-3(41108 

HAMMOND  - S.E. 

11.000 

WIDENING,  i PMS  OVERLAY 

$ 

BORDER  STATES  PAVING, INC. 

2,821,024  $ 771,373 

07/09/90 

08/20/90 

**11/30/92 

F.P.M.  SWANSON,  ROBERT  E. 
PHONE  NO. 232- 1093 

27.4 

76.0 

1R  94-5(25)185 

PRAIRIE  CO.  LINE  - U. 

6.738 

MILL,  FILL,  t PMS  OVERLAY 

$ 

PORTABLE  PAVERS 

2,153,992  $ 

, INC. 

1,303,745 

08/29/90 

09/27/90 

**09/28/91 

F.P.M.  STEWART,  DJNALD 

PHONE  N0.232-l/q3 

60.5 

53.m 

BRF  1-10(15)629 

BOX  ELDER  CR.-  E.  OF  BROCKTON 

0.014 

STR.  i APPR'S. 

t 

CENTURY  COMPANIES,  TV 

236,588  $ 129,878 

10/05/90 

03/20/91 

**06/30/91 

F.P.M.  BALDWIN, JAMES 

PHONE  NO . 787-570 1 

54.9 

48.9 

F 57-700)326 

BUSINESS  LOOP  - GLENDIVE 

F 98-10)0 

BUSINESS  LOOP  - GLENDIVE 

PMS  OVERLAY,  1 RUBBER  RR  XING 

PORTABLE  PAVERS 

, INC. 

10/05/90 

11/07/90 

**08/30/91 

F.P.M.  WOLF,  LARBY 

PHONE  NO. *35-2883 

2.555 

$ 

1,604,727  $ 

581,687 

36.2 

37.3 

F-BRF  32-1(4)6  Ui 

MACON  - N. 

10.39! 

WIDENING,  ?MS  OVERLAY,  E STR. 

l 

PRICE,  INC. 

3,955,992  $ 

165,775 

10/05/90 

04 '04' 91 
**10/20/92 

F.P.M.  SAINS,  LARR/ 

PHONE  NO. 653- 10 50 

*.2 

It  .6 

“ ESTIMATED  COMPLETION  DATE  QNly 


DAJE:06/ 10/91 


PROJECT  NUMBER  MILEAGE 

PROJECT.  DESJ  GNATI  0N_ 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  05/31/91 

***  GLENDIVE  DISTRICT  ***  PAGE  NQ:I9 

PRIfirCORTPACTOR  MON*'  DEFTT  OF  HTGHWA?r  PROT , “H^RACTP 

DR161M  MCRTF  WT  ' ' PERCENT ' PM  ENT ' Y F DNST.  V FONT: 

TYPE  OF  WORE  CONTRACT  CONTRACTOR  WORK  BEG.  PROJECT  TIME 

AWARD  AMT.  PAYMENTS  PRO J. COMP.  COMPLETE  USER 


F 57-5(19)171 

SLOFE  FLATTEN.,  PMS  OVERLAY, 

WASHINGTON  CONSTRUCTION 

SAND  SPRINGS  - W. 

S 4 C 

8.116 

i 5,090,677  $ 1,223.95' 

10/05/90  F.P.M,  STEWART , DONALD 

11/13/90  RHONE  NG . £32- 1093 

**09/26/98  29.3  l? . Q 


IR  99-7(18)235 

WIBAUX  - E.  4 W. 

RS  261-1(9)5 

MILL,  FILL,  4 PMS  OVERLAY 

PORTABLE  PAVERS,  INC. 

5 HI.  N.  OF  WIBAUX  - N. 

12.662 

t 1,572,238  $ 536,686 

10/05/90  F.P.M.  WOLF.  LARRY 

09/03/91  PHONE  NO. 935-2383 

**097  2 8 / 91 


39.1 


17.8 


RS  938-117)25  U1  G.  GS,  4 PMS 

25  MI.  N.  OF  NASHUA  - N. 

3.931 


WICKENS  CONSTRUCTION,  INC. 
1,291,965  i 759,"59 


10/05/90  F.P.M.  LA  ROQUE,  ARCHIE 

10/15/90  PHONE  NO. 228-9978 
**08/30/91  5B.9  23.1 


SMP  1099(90) 

MAINT.  STOCKPILE  - DIST.  19 


CRUSH  4 STOCKPILE  GRAVEL 


0.000 


CENTURY  COMPANIES,  JV 
203,600  t 52,952 


12/19/90  F.P.M.  BALDWIN, JAMES 

05/07/91  PHONE  NO. "8?  5701 
**08/30/91  25,3  BY  F«6/3*i/9l 


SMP  999(90) 

MAINT.  STOCKPILE  - DIST.  t9 


CRUSH  l STOCKPILE  GRAVEL 


0.000 


ECKART  TRUCKING  INC 
81,568  $ 80,993 


12/19/90  F.P.M.  STEWART,  DONALD 

01/17/91  PHONE  NO. 232- 1093 

09/19/91  100.0  BY  06/30/91 


F 25-1(17)9 

9 MI.  N.  OF  CIRCLE  - N. 


G,  GS,  PMS,  4 STR. 

7.971 


SK  CONSTRUCTION,  INC. 
5,287,999  i 1,992,996 


12/19/90  F.P.M.  FRIEND,  DAVE 

02' 12/91  PHONE  NO. 365-2877 
**08/30/92  27.3 


RS  298-2(3)12 
DANIELS  CO.  LINE  - E. 


GS,  4 PMS 


13.196 


CENTURY  COMPANIES,  JV 
1,121,800  $ 11,218 


03/11/91  F.P.M,  LA  ROQUE,  ARCHIE 

/ / PHONE  NO. 229 -9973 
**10/28/91  l.( 


**  ESTIMATED  COMPLETION  DATE  ONL 


DATE:06/ 10/91 


PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION 


MONTANA  DEPARTMENT  Or  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  05/31/91 
***  GLENDIVE  DISTRICT  *»* 
PfilRE-CCRTRACTDF 

OTHSIM 

tvpe  of  work  contract  contractor 

AWARD  AMT.  PAYMENTS 


AGE  NO:  1C 

"f!0NT:'DFPT;-0rRIGRI1375'PR0];'flPRfiGEh 
WAiiirwTr"ra»rar" percent  y w;t hnt  . 

WORK  BEG.  PROJECT  T 1 ME 

PRO  J.  COMP.  COMPLEX  USE! 


BR  9011(9)  STR.  i APPR'S. 

DIVERSION  CANAL  - INTAKE 

0.110 


EDWARD  T.  CORPS  CONST. 

$ 239,293  $ 43, SOS 


03/11/91  F.P.M.  QLALE , KENNETH 

03/27/91  PHONE  NO. 365-2877 
**09/28/91  IS. 2 8.3 


BRF  42-3(10)73  U1  STR.  REPL. 

MILK  RIVER  - S.  OF  GLASGOW 

0.240 


SLETTEN  CONSTRUCTION  CO. 
$ 982.545  * 237,619 


03/11/91  F.P.M.  BuCON , DAVE  W.  i ACT  J 
04/01/91  PHONE  NO. 365-2877 
**11/29/91  24.2  25.0 


BR  9042(8)  STR.  t AEPR'S. 

USRS  MAIN  CANAL  - SAVAGE 

0.000 


TRACY  COWDREY  i ASSOC. 
119,518  » 1,195 


03/29/91 

j j 

**05/30/92 


F.P.M.  QUALE,  KENNETH 
PHONE  NO. 365-2877 
1.0 


HES  27-2(8)44 
N.  OF  BAKER 


REPLACE  STOCKPASS’S 

0.600 


RAINBOW  CONSTRUCTION 
I 98,933  $ 64,350 


04/09/91  F.P.M.  SChNEIDT,  JOE 

04/22/91  PHONE  NO. 928-4025 

**07/28/9)  65.0  55.6 


RRP  4139(66)  U3  RP  SIGNING  6 PVMT.  MKGS . MARK  RITE  LINES  OF  MONT., INC 

VAR.  LOC‘S.  - DIST.  #4  l 15  ’ 

0.000  $ 325,456  $ 3,254 


04/09/91  F.P.M.  WOLF,  LAP"/ 

/ / PHONE  NO. 485-2833 

**10/28/91  1.0  BY  11/01/91 


F 1-10:23)581  PMS  OVERLAY 

WOLF  POINT  - W. 

10,554 


BORDER  STATES  PAVING, INC. 
$ 2,788,279  i 27,784 


04/09/91  F.P.M.  BALDWIN, JAMES 

i / PHONE  NO. 787-5701 
**07/30/92  1.0  10.0 


HES  2-1(14)4 
N.E.  OF  MILES  CITY 


REALIGN  INTERSECTION 

0.000 


PORTABLE  HAVERS,  INI. 

* 234,378  $ 2,344 


04/09/91 

**07/28/91 


F.P.M.  STEWAET,  DONALD 
PHONE  NO. 232- 1093 
1.0 


RS  341-112)0 


6S 


SHUMAKER  TRUCKING  AND  EYC. 


04/09/91  F.P.M.  FRIEND.  DAVE 
PHONE  NO. 365 -2677 


»*  ESTIMATED  COMPLETION  DATE  ONLY 


DAJE:06/ 10/91 


PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION 

mmwr-'w.rrwmm 

20.086 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  05/31/91 

***  GLENDIVE  DISTRICT  **»  PAGE 

FRIfirCORTRSCTOR  HORT “ ^DTTFT:  QF  OIGHJA?c‘PROT; 

mmm  ATIARTT  T/ATF “ ~ EFRlFNT  FEDCrnr  V CQNSr. 

TYPE  GF  WORK  CONTRACT  CONTRACTOR  WORK  BEG.  PROTECT 

AWARD  AMT.  PAYMENTS  PRGJ.COMP.  COMPLETE 

_ 7“  -r 

$ 1,101,573  $ 11,015  **10.20/91  1.0 


BR  9036(11)  STR.  I APPR'S. 

WOODY  ISLAND  COULEE 

0.187 


COP  CONSTRUCTION  CO. 
397,758  $ 3,978 


05/02/91  UNASSIGNED 

06/03/91 

**11/17/91  1.0 


F 37-219)63 
ASHLAND  - E. 


PMS  OVERLAY,  MIN.  UID. , S & C BORDER  STATES  PAVING, INC. 
13.600  $ 3,202,006  $ 0 


06/09/91  E.P.M.  SWANSON,  ROBERT  E. 

/ / PHONE  NO. 232- 1093 

**08/28/92  0.0 


RS  253-1(3)1  LEVELING,  S i C PORTABLE  PAVERS,  INC. 

1 MI.  N.  OF  TERRY  - N.  ’ 

15.579  $ 572,979  I 


06/09/91  F.P.M.  WOLE,  LAFRY 

/ / PHONE  N0.9S5-2B83 
**09/01/91  0.0 


RTF  1-8(19)958  LEVELING,  RUT  FILLING,  S l C 

W.  OF  MALTA  - W.  ’ 

RTF  22-2(11)58 
MEDICINE  LAKE  - N. 

RTF  23-1119)28 

28  MI.  S.  OF  MILES  CITY  - S. 

25.900  $ 


PORTABLE  PAVERS,  INC. 

06/09/9! 

E.P.M.  BALDWINJAMES 

/ / 

PHONE  NO. ?87-57:| 

**09/28/91 

837,989  $ 0 

0 . 0 

RTF  27-3(9)68 
WIBAU).  - S. 


LEVELING,  PMS  OVERLAY,  S 6 C 

20.000 


PORTABLE  PAVERS,  INC. 
529,121  $ 0 


06/09/91  F.P.M.  WOLF,  LARRY 

/ / PHONE  NO. 985-2883 
**10/25/91  0.0 





^ 


NO; ! 6 
MANAGER 

vim: 

TIME 

USED 


4 . 9 


09/01/91 


»»  ESTIMATED  COMPLETION  DATE  ONlY 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  05/31/91 


DATE : 06 / 10/9 1 

***  BILLINGS  DISTRICT  *♦♦ 

PAGE  NO: 17 

PRISE  CONTRACTOR 

SORT.  DEFT  OF’RTGRBAVS'PROT.  MANAGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

ORIGINAL 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

AMD  Mr  HRron  percent  v curst.' t cost. 

WORK  BEG.  PROJECT  11  ME 

PRO  J.  COMP.  COMPLETE  IJSEP 

F-BRF  14-4(71138 

G,  GS,  PHS,  S l C 

SLETTEN  CONSTRUCTION  CO. 

10/02/89 

F.P.M.  OP!E , BRUCE 

E. 

LAVINA  - U. 

11/07/89 

RHONE  NO. 856-9897 

8.535 

* 

9,008,792  $ 9,226,729 

**06/18/9! 

98.0 

101.6 

RS  314-1 (7)26 

6,  GS,  PMS,  S l C 

WASHINGTON  CONSTRUCTION 

02/02/90 

F.P.M.  RUSSELL, RONALD 

BUSBY  - S.  (N.  SECT.) 

03/26/90 

PHONE  NO. 665-39 19 

CT-RS  314-1(9)18 

BUSBY  - S.  (S.  SECT.) 

19.391 

$ 

5,799,000  $ o,179,7?7 

**06/18/91 

98. 0 

98.5 

F-BRF  63-8(4)19 

G,  DR,  PMB,  PHS 

PRINCE,  INC. 

02/27/90 

F.P.M.  TIL  ’EY. RONALD 

JUDITH  GAP  - N. 

10.000 

07/05/90 

PHONE  NU. 923-5299 

$ 

9,355,252  $ 3,939,799 

**06/28/91 

90.3 

109.2 

BR  9049(4) 

STR.  t,  APPR'S. 

COP  CONSTRUCTION  CO, 

05/09/90 

F.P.M.  STHDFBAKFR. 

RAYMOND 

YELLOWSTONE  RV.-S.E. 

6REYCLIFF 

06/07/90 

PHONE  NO. 252-7329 

0.366 

t 

710,938  $ 676.879 

**07/19/91 

95.2 

73.9 

RTF  16-1(21)12 
BILLINGS  - N. 

F 16-1(25)22 

17  HI.  N.  OF  BILLINGS 

- N. 

G,  GS,  l PMS 

EMPIRE  SAND  AND  GRAVEL  CO., 

, INC 

07/09/90 

07/25/90 

**06/30/92 

F.P.M.  SLOE.  DAVID 
PHONE  NO. 298-392? 

A. 

11.366 

$ 

6,922,337  i 6,150,095 

83.  B 

09.9 

RTF  61-3(7)39 
GRASSRANGE  - N.  1 S. 

F 61-3(9)96 

N.  OF  GRASSRANGE 

WIDENING,  PMS  OVERLAY,  S L C 

SLETTEN  CONSTRUCTION  CO. 

07/09/90 

08/10/90 

**05730/92 

F.P.M.  SAC/ S,  RAY 
PHONE  N0.4?8-8I27 

11.592 

i 

3,797,739  $ 2,218, 933 

58,9 

53.6 

IR  90-8(118)453 

PMS  OVERLAY,  6 RAMP  REVISION 

EMPIRE  SAND  AND  GRAVEL  CO. 

, INC 

07/09/90 

F.P.M.  BEGLEY,  HEL 
FHONt  NO. 295-5315 

*i  ESTIMATED  COMPLETION  DATE  ONLY 


DATE ; 06/ 1 0/9 1 


PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION 

UJCKHDDB'  -'  PTNETH  HIT  1 MTT. 

3.795 


IR  90-9(74)543 
WYOLA  - S. 

IR  90-9(75)549 
WYOMING  LINE  - N. 

10.992 


BR  9056(8) 

YELL.  RV.  - E.  OF  MOSSMAIN 

0.360 


IR  94-1(51)24 
POMPEYS  PILLAR  - CUSTER 

22.784 


BRM  1028(1) 

DRY  CREEK  BR.  - BILLINGS 

0.100 


IR  90-9(71)509 

CRON  AGENCY  INTCH.  - S. 

7.917 


SMP  299(90) 

MAINT.  STOCKPILE  - DIST.  15 

0.000 


RS  500-2 '2)19 


MONTANA  DEPARTMENT  Or  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  05/31-91 


***  BILLINGS  DISTRICT  *** 

PAGE  NO:! 3 

“"PRTBE"CO*|TRBCTOR 

HOOT.  DEFT  nr  RTGRBAVS’PROL  ‘MANAGER 

TYPE  OF  work: 

ORIGINAL 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

""'"WRRFimr' 

WORK  BEG. 
FRO J, COMP. 

mmr  potent  TnwiBr;-  vtw. 

PROJECT  IS  HE 

COMPLETE  USED 

i 1,479,324  1 1,321,779 

T'F'OG’/'O'i 

04/25/91 

100.0  95.0 

MILLING,  l PMS  OVERLAY 

PORTABLE  PAVERS,  INC. 

07/09/90 

F.P.M.  NEVILlE , GARY 

08/06/90 

PHONE  NO. 932-4072 

**08/02/91 

BY  1 l/nl/90 

$ 3,872,535  i 3,747,662 

96.8 

STR.  6 AFPR'S. 

SLETTEN  CONSTRUCTION  CO. 

08/07/90 

08/31/90 

F.P.M.  TAYLOR,  DONALD 

RHONE  NO, 252-9735 

t 1,570,757  $ 1,012,238 

**07/28/91 

64.4 

47,8 

MILL,  FILL,  6 PMS  OVERLAY 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

08/29/90 

09/17/90 

F.P.M.  OP  IE , BRUCE  E. 

PHONE  NO. 856-4897 

$ 6,536,114  $ 4,818,635 

**09/30/91 

73.7 

40 

REPL.  STR.  (M/PIPES) , & APPRS. 

MIDLAND  O'LEARY 

INC. 

1 0/05/90 
10/18/90 

F.P.M.  TAYLOR,  DONALD 

PHONE  NO. 252-9735 

$ 

129,099  $ 

128,110 

02/17/91 

100. 0 

26,7 

PMS  OVERLAY 

BORDER  STATES  PAVING, INC. 

10/05/90 

03/27/91 

F.P.M.  RUSSELL , RONAL D 
PHENE  NO. 665-39! 4 

i 6,139,568  $ 177,850 

**11/30/91 

2.9 

19.2 

CRUSH  i STOCKPILE  GRAVEL 

FISHER  SAND  AND  GRAVEL  CO. 

12/14/90 

03/06/91 

F.P.M.  ERIE,  BRUCE  E. 

PHONE  NO, 856-4397 

t 469,883  $ 247,381 

**07/30/9 1 

52.6 

BY  06/30/9 

G,  l GS 

AMERICAN  CONTRACTING,  INC. 

03/11/91 

F.P.M.  SACKS,  RAY 

phone  no. 438-31-" 


**  ESTIMATED  COMPLETION  DATE  ONLY 


V 


DATE : 06/ 10/9 i 


PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION 

ner-i: 

A. 637 


TYPE  OF  WORK 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  05/31/91 
***  BILLINGS  DISTRICT  *** 

pRTHE-C0RTRRCT0R 

M1M 

CONTRACT  CONTRACTOR 

AWARD  .AMT, RAIMENTS 

i 988,016  i 75,23d 


PAGE  NO:  19 

Rg(jT"pEpT;-nF-fliGRBfl75-p(50i:'HflfiBGER 
■ WhW  wtf“  percent  - percent- _ x r w."  r tmrr. 

WORE  9E6 . PROJECT  T i HE 

PRO J. COMP.  COMPLETE  USED 

0972?  /91 

**11/26/91  9 fa  3(;,n 


F 57-2(13)97 

ADV.  STAG.  (FOR  CUT.  REC0N3T. ) 

EMPIRE  SAND  AND  GRAVEl  CO., INC 

09/09/91 

F.P.M.  TILZEY, RONALD 

MOCCASIN  - E.  t U. 

10.600 

1 9,399,979  i 51,652 

05/19/91 

**08/28/92 

PHONE  NO. 923-5299 

1 .2 

fa. 8 


1R  90-7(57)361 
BIG  TIMBER  - E.  i U. 

16.866 


MILL,  PILL,  L PMS  OVERLAY 

$ 


EMPIRE  SAND  AND  GRAVEL  CO., INC 
5,439,592  $ 262,629 


09/09/91  F.P.M.  NEVLlE,  GARY 

09/29/91  PHONE  NO. 932 -9872 
**11/30/92  9.6 


6.5 


M 6906(1)  G,  GS,  6 PMS 

MARYLAND  LANE  - LAUREL 

0.739 


MIDLAND  O'LEARY  INC. 

$ 379,281  $ S3 . 87c 


09/09/91  F.P.M.  SCHUMAN,  DAVID 

09/29/91  PHONE  NO.295-980? 

*♦09/28/91  9.1  28.6 


F 28-2(16)69  PMS  OVERLAY 

BROADWAY  AVE.  - RED  LODGE 

1.015 


MIDLAND  O'LEARY  INC. 

$ 997,271  $ 11,253 


09/09/91  F.P.M.  LESLEY,  MEl 

05/09/91  PHONE  NO. 295-3315 

**09/28/91  2.3  P.8 


BRS  919-1(3)9  STR'S.  6 APPR'S. 

W.  ROSEBUD  CR.  - FISHTAIL 

0.132 


TAM1ETTI  CONSTRUCTION  CO. 
t 997,706  i 0 


05/02/91  F.P.M.  ST JDEEAFER,  RAYMOND 

05/23/91  PHONE  NO. 252-9329 
**68/30/91  o.o 


RTF  95-1(10)10 

10  MI.  N.  GF  E1G  TIMBER  - N. 


PMS  OVERLAY,  5 l C 

19.000 


EMPIRE  SAND  AND  GRAVEL  CO., INC 
377,560  i 0 


06/09/91  F.P.M.  STUDEBAKER,  RAYMOND 

/ / PHONE  NO. 252 -7 329 

**09/06/91  0.0 


RTF  61-3(10)83 

FRED  ROBINSON  BRIDGE  - N.  I S. 

19.000 


PMS  OVERLAY,  S l C 


SLETTEN  CONSTRUCTION  CO. 

06/09  ‘91 
/ / 

F.P.M.  SCHUMAN,  DAVID 
PHONE  NO, 295-9802 

979,111  $ 0 

**09/06/91 

0 . 0 

*»  ESTIMATED  COMPLETION  DATE  ONLY 


DAIE:06/10/9I 


PROJECT  NUMBER  MILEAGE 

f RO  JEC]_  DESIGN  ATI  QN_ 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PFftlOC  ENDING  05/31/91 

*tt  BILLINGS  DISTRICT  **♦  PAGE  NO :P 0 

PRIRETORTPSCTOR  HCRT:'rFPT'.*0F'RT5flfiAV5'PR03;'HflWGER 

W1B1M  mw TOTT”PEl<CENr  BBTEflT ' V CURST."  V FONT. 

TYPE  OF  WORK  CONTRACT  CONTRACTOR  WORK  BEG . PROJECT  I IMF 

AWARD  AMT.  PAYMENTS  PRO]. COMP.  COMPLETE  USED 


BICCIRfiS'DISTRICTTOTAB : f '53:734,559 " T 30  * 

tit  tit 


D I r° |i 

SWTP  DOCUMENTS  COLLECTION  * LlLflO  £l  Iff"  I f ff^f\| 

JJJ  o * ’■  ‘ ^ ^ 3 * [;  \>  ''\^T 

L 1 "'  i931  MONTANA  DEPARTMENT  OF  HIGHWAYS  /*V> ,/»  Vf'  $ 

MONTANA  STATE  LIBRARY  CONSTRUCTION. BUREAU  UUM— 

H^S'ASMIWo  CONSTRUCTION  REPORT  FOR  «»*{«_^ WBW,,.g|.^ 

v Hrasnss -ww-mfJTOi™w  vw 

' nm  m*  * « ™K.  c" WL 

— fmcjjssmm 0J/oa/98  f.M.  m,  rorert  .. 

1R  90-1(105)15  WEIGH  STATION  C.D.  CONTRACTORS  03/19/83  PHONE  NO. B81--M8 

HAUGAN  WEIGH  STATION  00Q  $ E,A20,3A3  $ 2,717,527  06/10/91  100. 0 

RTF-BRF  1-H31UA  G,  GS,  PUS,  t OGFE  HASH  1K610H  CONSTRUCTION  Mm  K 

TROY  - LIBBY  (H.  SECT.)  **09/18/91 

F 1-1(32)23  t.  F-DE  0201(802) 

TROY  - LIBBY  (E.  SECT.) 

RTF  1-1(33)17  U1  ,,a  K 

TROY  REST  AREA  j5  ^ * (9,979,070  $ 30,799,206  98  ■"  l08,u 

, DMC  . nCrr  ] i uel CONE  CONST  CO..  INC.  12/13/88  F.P.M.  F IEDALUE,  EUGENE  R. 

F 5-9(7)160  G.  GSt  PMS>  1 0GFC  HtLLUrit  L ’ 0?/ 27/89  PHONE  NO. 881-2213 

DICKEY  LAKE  - N.  I S.  ^ $ 7?06E,320  $ 8.099,890  **07/18/91  98.0  77'? 

RTF  1-1(33)17  U2  PHS,  L COMPLETE  R.A.  FACILITY  SKINNER  ENTERPRISES  03/1)5/90  PHONE* 

TROY  REST  AREA  ^ $ 468,095  $ 931,173  **08/28/91  92.1  BY  09/.)1/90 

RTF-BRF  7-1(36)23  G,  GS,  PBS,  l SIR'S.  WASHINGTON  CGNSTRUCTiOH  fim 

RTF-BRF  7-1(37)31  **07/18/91 

DARBY  " M’  ! A.627  t 10,517,796  $ 10,912,511  98.0  98.1 

S”-  FROHHGR-HEST,  .HC.  $g8  M.WftUm**,. 

ST.  REGIS  RIVER  BRIDGES  & ^ $ 687,161  $ 508,691  **07/30/91  79.0  90.0 

RTF  1-1(90)32  PNS  OVERLAY,  SIC  A-l  PAVING,  INC.  09/02/90  F.P.I1. 


*♦  ESTIMATED  COMPLETION  DATE  ONLY 


*ioU  SM 


DftIE:07/|0/?l 


PROJECT  NUMBER  MILEA6E 

PROJECT  DESIGNATION 

tr.r.T-'row — — 

RTF  1-2(49)23 
LASALLE  RD.  - KALI  SPELL 
RTF  33-1(4)0 
MT  37  - LIBBY 

5.550 


TYPE  OF  WORK 


MONTANA  DEPARTMENT  OF  HI6HUAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  06/30/91 


***  MISSOULA  DISTRICT  ***  PAGE  NO’  : 

PRTRE~"OPTRACTDR  HCNTT^DEPTT'DF  RIlflSAYS  FRO' . "MANAGER 

"""BRIGIM AW WPW "PERCENT" V CW  V CCHT. 

CONTRACT  CONTRACTOR  WORK  BEG.  PROJECT  TIME 

AWARD  AMT.  PAYMENTS  PRO J. COMP.  COMPLETE  USED 


*107/30/91  BY  09/01 '90 


i 752,501  ♦ 466,506 


62.0 


RTF  1-2(48)185 
JAVA  - SUMMIT 
RTF  83-2(4)78 
SWAN  LAKE  - N. 


PMS  OVERLAY,  S l C 

NELCON,  INC. 

05/04/90 

F.P.M.  CHft I SINGER , KENNETH  L 

05/22/90 

PHONE  NO. 756-7056 

**07/28/91 

BY  09/01/90 

17.700 

1 1,541,982  $ 

i ,367,409 

38.7 

IR  90-2(81)109 

BONNER  INTERCHANGE 

F 24-1(31)0 

STR.  WIDENING  l PMS  OVERLAY 

JENSEN  PAVING 

BONNER  - W. 

1.100 

$ 830,732  » 

735,830 

06/04/90  F.P.M.  MAART,  WILLIAM  C, 
07/09/90  PHONE  NO. 549-6491 
♦*(19/07/91 


88.6 


143.3 


RTF  52-1(7)4  PMS  OVERLAY 

BLUE  BAY  - N.  I S. 

14.418 


A-l  PAVING,  INC. 
2,476,510  ♦ 2,323,644 


07/09/90  F.P.M.  TOMBRINF , CAN 

09/05/90  FOONE  NO. 756-7029 

**08/30/91  93.8  71  M 


BHF  1-1(22)6  STR.  WIDENING 

N.W.  OF  TROY 
F 1-1(28)0 
TROY  - W. 

HES  56-2(3)30 
3 LOG'S.  - S.  OF  TROY 
FH  62-1(4)27  (RS  500) 

YAAK  RIVER  ROAD 

16.678 


RIVERSIDE  CONTRACTING 


08/07/90  F.P.M.  MARIN,  GARY  R. 

08/13/90  PHONE  NO. 756-7024 

**09/28/91 


4,42u,830  $ 3,712,015 


04.0 


51.9 


RTF  24-1(26)2  U2 


SLIDE  CORRECTION 


WESTERN  MATERIALS,  INC. 


08/23/90  F.P.M.  GREEN,  TAMES  L. 
PHONE  NO. 259-6853 


**  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  H16HWAVS 


CONSTRUCTION  BOREAL 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  06/30/ 
*t*  MISSOULA  DISTRICT  *** 

91 

PAGE 

"BnRT:-DErT:"Dr_HTGH3R75"PR07 

NO:  3 

. MANAGER 

PROTECT  NUMBER 

PUmFCT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

HWISTE" 

WORK  BEG. 
PRQJ.COMP. 

’ PFoTTm ‘ ‘ PcPCFiT  ‘ \ rOHST. 
PROJECT 

COMPLETE 

T;,  iTTNT . 

TIME 

USED 

wm-'ic.r. 

4.026 

$ 114,040  $ 101,340 

12/13/90 

100.0 

8B.9 

RTI  90-3(65) 150 

DRUMMOND  - E.  t U. 

12.200 

RUT  FILLING  WITH  RALUMAC 

PAVEMENT  PLANNING  CO 

$ 111,348  $ 104,497 

08/23/90 

06/07/91 

06/17/91 

F.F.M.  WILLIAMS,  JAMES  R. 
PHONE  NO. 721 -1769 

100. 0 

BY  11/01/90 

BR  9045(5) 

CANAL  - 4 HI.  N.  OF  LONEPINE 

0.130 

STR.  1 AF'PR 1 S . 

TAMIETTI  CONSTRUCTION  CO. 

$ 115,492  $ 102,413 

08/29/90 

09/14/90 

05/09/91 

F.P.M.  CHEZICF , LAWRENCE  J 
PHONE  NO. 826-4457 

IOC  .0 

BY  05  / 15/91 

IR  90-2(78)94 

MISSOULA  - U. 

11.219 

PCCP  REHABILITATION 

DIAMOND  SURFACING, INC 

$ 4,633,334  $ 2,107,770 

10/05/90 

11/15/90 

**11/26/91 

F.P.M.  MAART,  WILLIAM  C. 
PHONE  NO. 549 -6491 

45.5 

39.2 

RS  263-1(6)1 

HULLAK  ROAD  (E.  SECT.) 

5.886 

G,  GS,  i PMS 

WESTERN  MATERIALS,  INC. 

$ 2,024,800  $ 1,633,632 

03/11/91 

03/28/91 

**09/28/91 

F.P.M.  WIlLIYMS,  JAMES  R. 
FHONE  NO. 72 1-176 9 

80.7 

47.1 

SMP  1899(90) 

MAINT.  STOCKPILE  - DIST.  11 

0.000 

CRUSH  l STOCKPILE  GRAVEL 

SCHELLINGER  CONST  CO. 

t 393,530  $ 358,272 

03/11/91 

04/16/91 

**11/01/91 

F.P.M.  CHR1EINGER, KENNETH  L 
PHONE  NO. 756-7056 

39.9 

BY  11/01/91 

SMP  2099(90) 

MAINT.  STOCKPILE  - DIST.  11 

0.000 

CRUSH  l STOCKPILE  GRAVEL 

PERFECT  CONCRETE,  INC 

$ 411,975  $ 161,541 

03/11/91 

05/06/91 

**11/01/91 

F.P.M.  COLYER,  SUSA*  C. 
PHONE  NO. 258-o653 

39.2 

BY  11/01/91 

HES  7-1(44)65 

2 LOC'S.  - 3.  OF  FLORENCE 

3.200 

TREE  REMOVAL 

AJAX  CONTRACTING  INC. 

i 29,982  $ 25,059 

03/11/91 

03/26/91 

04/12/91 

F.F.M.  CDiYER,  SUSAN  C. 
FHONE  NO. 258-0053 

100.0 

»*  ESTIMATED  COMPLETION  DATE  ONLY 


DATE:07/10/?i 


PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION 


TYPE  OF  WORK 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  06/30/91 
***  MISSOULA  DISTRICT  *** 

prihe-cmtrbctor 



CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS  _ 


PAGE  NT. : ** 

RnRT;-DFPT7'0r'flIGFBiiV5‘FR0j;'HfiRAGER 

mw  MIF ' ' fTRIENT  ' PMEFT" " T COT (ST.  ‘"VO  DTTT 
WORM  EES.  PROJECT  TIME 

FRCJ.COMP.  CGHPLET£  USED 


F 1-2(31 ) 123  SIGNING,  l SIGNALS 

LaSALLE  RD.  INT.-  KALISPELL 

0.000 


MONTANA  LINES,  INC 
269,629  $ 


03/29/91 
/ / 

**09/28/9 1 


F.P.M.  TOMBRINK,  DAN 
PHONE  NO. 756-7023 

0 , 0 


F 5-308)120  INTERSECTION  IMPROVEMENTS 

SPOKANE  AVE  l 2ND  - WHITEFISH 

0.000 


A-l  PAVING,  INC. 

$ 321,659  $ 299,079 


09-09/91  F.P.M.  CHRI SINGER, KENNETH  l 

09/22/91  PHONE  NC. 756-7056 

06/27/91  100.0  93,3 


RTF  1-1191)35  BRIDGE  DECK  SEALING 

BIG  CHERRY  CR.  1 FISHER  RV.BR. 

RTF  33-116)1 

3 BR.  LOC'S. -LIBBY  TO  EUREKA 

0.000 


TAMIETTI  CONSTRUCTION  CO. 


63,668  $ 26,695 


06/09/91  F.P.M.  CHRISINGER, KENNETH  L 

06/18/91  PHONE  NO . 756-7056 

07/08/91  BY  09/ Oo/9 1 


100.0 


RTF  7-2(13)95  STR.  REHAB. 

MADISON  ST.  BR.  - MISSOULA 
RTM  0113(9) 

HIGGINS  AVE.  BR.  - MISSOULA 

0.000 


FRONTIER-WEST,  INC. 

06/09/91 

F.P.M.  CHEZ I CF , LAWRENCE 

/ / 

PHONE  N0.826-i95T 

**10/15/91 

165,029  $ 1,650 

1.0 

RT  01008(1)  STR.  REM. (2),  G,  GS,  & PMS  WESTERN  MATERIALS,  INC. 

ALBERTON  - NINEHILE  (2  LOC'S.) 

0.900  $ 113,138  t 97.281 


06/09/91  F.P.M.  CGlYER.  SUSAN  C. 

06/13/91  PHONE  NO. 258-6353 
**09/28  91  91.8  BY  09/01/91 


F-FH  5-9(9)168  l FH  12-1(3)  6,  GS,  PMS,  l STR. 

F0RT1NE  - N. 

9.899 


WASHINGTON  CONSTRUCTION 
$ 9,997,991  $ 0 


07/02/91 
/ i 

**10/30/92 


F.P.M.  PIECALUE , EUGENE  R. 
PHONE  NO, 831 -2213 

0 . 0 


HlSSfiDUT  DlSTtfl  IT  TDW5Y 


V 


♦♦  ESTIMATED  COMPLETION  DATE  ONLY 


MCMTANA  DEPARTMENT  OF  HI0HUAVS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  06/30/91 


DATE:07/ 10/9 l 

***  BUTTE  DISTRICT  *** 

PAGE 

W;T”T.‘0^  RIGHWArS  TRuJ; 
’ PFRIINT ' FFRCFTTT  “ Y EUNST'.' 
PRO JEC  t 

COMPLETE 

Nil;  V 

MANAGER 

x tuTm 

TIME 

USED 

PRIHrCOHTRRCTOR 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE  TYPE  OF  WORK 

TiFIGWl 

CONTRACT  CONTRACTOR 

AWARD  AMT.  FAYMENTS 

WORK  BEG. 
PFOJ.COMF . 

RS  911-1(3)0 

G,  GS,  PMS,  4 STR 'S. 

PIONEER  READY  MIX 

08/08/89 

F.P.M.  McCORMICK, THOMAS 

SPRINGH1LL  ROAD 

08/21/89 

PHONE  NO. 266-3925 

6.300 

» 8,938,801  $ 8,953,775 

09/28  / 9 1) 

i 00 . 0 

99.3 

F 89-8(8)93 

WIDENING,  PMS  OVERLAY,  S 4 C 

JIM  GIlMAN  EXCAVATING  INC. 

09/05/89 

F.P.M.  ENG5TEDT,  CARL 

OVANDO  - E. 

10/05/99 

PHONE  NO. 944-63:16 

IE. EDO  $ 9,063,798  t 9,150,793  **08/19/91  98.0  70.3 


IR  1 5-2 (57)99 
BUXTON  - S. 


PMS  OVERLAY,  S 4 C 

16.699 


JIM  GILMAN  EXCAVATING  INC. 
3,836, 168  $ 3,921,878 


12/15/99  F.P.M,  HELD  TERRY  ACTING) 

02/05/90  PHONE  NTi . h99 -6^'t ' 

**09/07/91  89.9  ?(i  .8 


BR  9039(1)  STR.  4 APPR'S. 

YELL.RV.  - N.U.  OF  PINE  CREEK 

1.510 


COP  CONSTRUCTION  CO. 
807,019  $ 739,357 


02  08/90  F.P.M.  HERMAN,  TED  (ACTING) 

03/01/90  PHONE  NO. 222-3110 

06/05/91  100.0  66.1 


BR  9020(8)  STR.  4 APPR'S. 

W.FK.ROCK  CR.-E.OF  SKALKAHO 
BR  9020(9) 

HID  FK  ROCK  CR  - SW  OF  P BURG 

0.E17 


BINKERD  CONSTRUCTION,  INC. 


02/27/90  F.P.M.  GILMAN,  ROBERT 

09/03/90  PHONE  NG.R94-3289 

06/07/91 


330,885  I 331,391 


1 00 . 0 


9i,,8 


IR  15-3(98)193 
ELK  PARK  - BOULDER 

20.100 


EROSION  CONT.  6 PMS  OVERLAY 

$ 


GLENN  REHBE1N  EXCAVATING, INC . 
1,177,910  $ 1,196.897 


09/02/90  F.P.M.  HUNTER, LARRY 

05/07/90  PHONE  NO. 738-1797 
05/17/91  100.0 


RTF  96-7(3)68  SEAL  4 COVER 

E.  OF  WISE  RIVER  - E. 

5.700 


JIM  GILMAN  EXCAVATING  INC. 
* 1,399,291  » 1,835,690 


05/09/90  F.P.M.  WILLIAMS,  PAUL 

08/06/90  PHONE  NO. 683-6890 

**09/07/91  91.6 


87.9 


■c3 . I 


**  ESTIMATED  COMPLETION  DATE  ONLY 


^TE:07/10/?i 


PROJECT  NUMBER  MILEAGE 
PRO J ECJ_  DESIGN  A T_ION_ 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  06/30/91 

»**  BUTTE  DISTRICT  ***  PAGE  NO;  6 

PRIHrCORTRfiCTBP  HORTT’BPFTT'OrRTSRWWS’PROJ:  "MANAGER 

-KPim'Al  fflmWF"  FERTBT-pEprpvr'  VnffiSTV  X CIT. 

TYPE  OF  WORK  CONTRACT  CONTRACTOR  WORT  BEG.  PROJECT  TIME 

AWARD  AMT.  PAYMENTS  PRGJ.CDMP.  COMPlETE  JSEI 


RT  20(11)  LEVELING,  S & C 

WHITEHALL  - W. 

RT  22(12) 

ELK  PARK  FRONTAGE  RD. 

RTF  69-1(6)0 
WHITEHALL  - KEBB'S  JCT. 

RTS  359-1(1)0 
KEBB'S  JCT.  - CARDWELL 
RTS  991-2(1)9 

CRACKERVILLE  - OPPORTUNITY 

30.900 


JIM  GILMAN  EXCAVATING  INC. 

05/04/90  F.P.M.  WILLIAMS,  PAUL 

08/06/90  PHONE  NO. 683-6290 

**09/07/91 

8/ 

RTF  8-1(19)25 

FROST  HEAVE  REPAIR 

RIVERSIDE 

CONTRACTING 

1 MI.  W.  OF  MacDONALD  PASS 

0.000 

$ 237,517 

$ 295,776 

08/07/90  F.P  K.  DOUGHERTY,  HUGH  (ACT 

09/13/90  PHONE  NO. 999-3229 

06/19/91  100.0  92.2 


RS  590-1(7)29  G,  GS,  PUS,  i PIPE  SWAN  AND  SONS  CONST.  CO. 

DEEP  CREEK  BR.  - N. 

0.697  $ 567,017  t 915,808 


03/07/90  F.P.M.  SAUNDERS .LESLIE 

09/09/90  PHONE  NO. 222-8)99 

#*08/27/91  73.3  191.9 


F-B6-1 ( 10)9  ALIGNMENT  CHANGE 

BR1DGER  CANYON  ROAD 

0.390 


KM  CONSTRUCTION  CO.,  INC. 
179,890  $ 162,828 


08/29/90  F.P.M.  McCORMICK, THOMAS 

>9/29/90  pHONE  NG. 266-3925 

06/12/9)  100.0  88  9 


BRF-F  89-1(5)8  STR.  I APPR'S. 

MADISON  RV.  - E.  OF  NORRIS 

0.000 


COP  CONSTRUCTION  CO. 
1,735,825  $ 1.109,615 


10/05/90  F.P.M.  WIEBE.  HAROLD 

11/02/90  PHONE  N0.b8c-329H 

**1115/91  63.6  95.0 


SMP  199(90) 

MAINT.  STOCKPILE  - DIST.  »2 


CRUSH  i STOCKPILE  GRAVEL 

0.000 


JIM  6ILMAN  EXCAVATING  INC. 
* 277,500  $ 286,979 


12/19/90  F.P.M.  ENGSTEDT,  CAR' 

01/23/91  PHONE  NO. 999-6526 

**09/07/91  93.0  BY  06/30/91 


**  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  06/30/11 


DATE : 07/ 10/ 9 1 

***  BUTTE  DISTRICT  **# 

PAGE  NO;  7 

PRIHE'CDSTRRCTOR 

’hort:*dept;"[)F‘rigrba95"ppo]:  manager 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

WITHM 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

A WB  MTF 
WORK  BEG. 
PROJ.COMP. 

■ " prion  ~ percent  - r const.  _ ~ r cdp  r. 

PROJECT  TIME 

COMPLETE  USED 

SMP  3499190) 

MAINT.  STOCKPILE  - DIST.  *2 

0.000 

CRUSH  4 STOCKPILE  GRAVEL 

LA  CONSTRUCTION 

$ 79,500  t 77,719 

12/14/90 
04/30  ■' 91 
06/29/91 

F.P.M.  SAUNDERS, LESLIE 

PHONE  NO. 222-8 199 

100.0  BY  6/30/ 9 1 

F 8-2(29)46 

PCCP  4 STR.  REHAB. 

DICK  ANDERSON  CONSTRUCTION 

03/11/91 

F.P.M.  ENGSTEOT,  CARL 

EAST  HELENA  - E.  4 W. 

04/15/91 

PHONE  N0.444-t)32t 

3.951 

t 

1,388,575  * 545,320 

♦ Ml/16/91 

39.3 

36 . 4 

M 1816(5) 

G,  GS,  PMS 

JIM  GILMAN  EXCAVATING  INC. 

03/11/91 

F.P.M.  HELD,  TERRY  l A>  TING) 

ELIZABETH  WARREN  AVE. 

- BUTTE 

0.946 

04/22/91 

PHONE  NO. 494-2*03 

$ 

684,397  $ 598,155 

**07/30/91 

37.4 

70.5 

RS  284-3(2)16 
BROADWATER  CO.  LINE  - 

S.E. 

22.329 

GS,  PMS.  S 4 C 

JIM  GILMAN  EXCAVATING  INC. 

03/11/91 

03/21/91 

F.P.M.  O'BRIEN, MURRAY  ( ACT i 
PHONE  NO. 494  322* 

t 

595,188  t 543,331 

♦*07/28/91 

91.2 

80.0 

RRP  4139(66)  U1 

VAR.  LOG'S.  - DIST.  11 

4 12 

0.000 

RR  SIGNING  4 PVMT.  MKG3. 

MONTANA  LINES,  INC 

04/09/91 

06/10/91 

F.P.M.  DOUGHERTY,  HUGH  (ACT 
PHONE  NO. 494-3224 

$ 

423,657  $ 84,618 

**11/07/91 

20.0  BY 

! ! 01/9 

HES  11-1(20)21 

S.  OF  EMIGRANT 

0.380 

SLOPE  FLATTEN,  4 DELINEATION 

STANDISH  CONSTRUCTION 

04/09/91 
/ / 

F.P.M.  SAUNDERS, LESLIE 

PHONE  NO. 222-3199 

$ 

58,383  $ 586 

**08/19/91 

1.0 

100.0 

HES  50-2(26)63 

GALLATIN  CANYON 

0.607 

GUARDRAIL  INSTALLATION 

$ 

ONE  WAY  SIGN  AND  CONST.  INC. 

23,707  * 27,621 

05/02/91 

06/17/91 

06/29/91 

F.°.M,  SAUNDERS .LESLIE 

PHONE  NO. 222-8! 99 

100.0 

95.0 

1R  15-4(68)193 

TRAFFIC  SIGNALS 

SKINNER  ENTERPRISES 

06/04/91 

F.R.M.  ENS5TEDT , CARL 

*•  ESTIMATED  COMPLETION  DATE  ONLY 


DAIE:07/10/?1 


PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION 

toaornFimmr-mrNir 

o.ooo 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  06/30/91 
**♦  BUTTE  DISTRICT  *** 

PRIRrCORTfifiCTOR 

wnnm 

T/PE  OF  WORK  CONTRACT  CONTRACTOR 

AWARD  AMT,  PAYMENTS 


$ 45,864  $ 461 


PAGE  NO:  9 

HOrrDE’Tror^TGnQAYSTPOT.  'PAHAGf 
* AWATiF  MTT " " PE&tlTiT " P ETtCEKT ’ T CONST Y~Y  COM'. 
WORK  REG.  PROJECT  TIME 

PRQJ.COMP.  COMPLETE  USED 

r-T 

**11/30/91  1.0 


F 8-4(14)57 
WINSTON  - N. 


MILL,  FILL,  PMS  OVERlAY  RIVERSIDE  CONTRACTING 


8.300 


$ £,272,170  I 22,722 


06/04/91  F.P.M,  McCORMICK, THOMAS 

/ / PHONE  N0.266-3°25 
**11/28/91  1.0 


RS  278-1(6)0  G,  GS,  i PfIS 

JACKSON  INTERCHANGE  - W. 

6.700 


JIM  GILMAN  EXCAVATING  INC. 
1,821,855  $ 16,219 


06/04/91  F.P.M.  WILLIAMS.  PAUL 

/ / PHONE  NO. 692-6290 

**08/14/92  1.0 


M 1805(4)  6,  GS,  PMS 

HOLMES  AVE.  - BUTTE 

1.598 


JIM  GILMAN  EXCAVATING  INC. 
849,903  $ 8,500 


06/04/91  F.P.M.  HELD,  TERRY  (ACTING) 

/ / PHONE  NO, 494-2403 

**10/28/91  1.0 


RTF  8-1(15)23  PMS  OVERLAY,  S l C 

MacDONALD  PASS  (W.  SIDE) 

RTF  13-5(1)93 
THREE  FORKS  - W. 

RTF  29-4(14)83 
HARRISON  AVE.  - BUTTE 
RTF  29-4(15)78 
BUTTE  - S. 

RTF  69-1(7)32 
BOULDER  - S. 

RTS  229-1(1)0 

N.  MONTANA  AVE.-  N.  OF  HELENA 
RTS  518-1(1)0 
MONTANA  CITY  ROAD 
RT  47586(1) 

CENTENNIAL  DR.-  W.  OF  BUTTE 
RTM  1801(1) 

BREWERY  BYPASS  - BUTTE 
RTM  5809(9) 

N.  MONTANA  AVE.-  HELENA 

39.868 


JIM  GILMAN  EXCAVATING  INC. 


06/04/91  F.P.M.  WILLIAMS,  PAUL 

i / PHONE  NO. 683-5290 

**10/26/91 


2,050,942  t 20,510 


**  ESTIMATED  COMPLETION  DATE  ONLY 


DATE : 07/ 10/9 1 


PROJECT  NUMBER  MILEAGE 

PROJECT,  DESJ  GN  aj_i  on_ 


TYPE  OF  WORK 


MONTANA  DEPARTMENT  OR  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  06/30-91 


***  BUTTE  DISTRICT  ***  PAGE  NO;  R 

'“PRIRrCONTRSCTOR  RaRTrDfPTrOF'RIGfiBRVS'PROJrRARAGFR 

■"nEM" mw W'TtfOT"  'P-RIFT.T  TtfWST.'  T CCNT . 

CONTRACT  CONTRACTOR  WORE  BEG,  PROJECT  TIME 

AWARD  AMT.  PAYMENTS  PROJ.COMP.  COMPLETE  USE  I 


IR  15-1(78)69  PARTIAL  INTERCHANGE  LIGHTING  SPINNER  ENTERPRISES 

N.  DILLON  INTERCHANGE 
IR  90-9(901289 

CONTINENTAL  DRIVE  INT.-  BUTTE 

0.000  $ 218,590  i 


07/02/91  F.P.M.  HUNTER, LARRY 

/ / PHONE  NO. 782-179? 

♦*11/08/91 


u . I.) 


HES  59-2(3)50 

SLOPE  FLATTENING  6 SIGNING 

LA  CONSTRUCTION 

N.  OF  RINGLIN6 

0.799 

$ 97,309  $ 

07/02/91  R.P.M.  SAUNDERS  LESLIE 

i i PHONE  NO. 822- 3 199 

**08/28/91  0.0 


Btmr  DISTRICT  TOWS! 


F 60-2(23)90 

10TH  AVE.  S.  - GT. FALLS 


RTF-BRF  29-1(29)23 
GREENOUGH  HILL  - N. 


F-BRF  29-9(8)117 
SIMMS  - W. 


RTF  10-2(17)73 
BIG  SANDY  - N.l  S. 


■ "VEW.W ' ' V HT.Wr.TO 

■"'M 

***  GREAT  FALLS  DISTRICT  ' ' 

PMS  OVERLAY 

UNITED  MAT'LS  OF  GREAT  FALLS 

05/01/89 

F.P.M.  THOMSON,  BOB 

2.929 

06/05/89 

PHONE  NO. 727-9350 

$ 

1,129,779  $ 997,168 

10/16/89 

100.0 

B8.5 

G,  GS,  PMS, 

S i C,  i STR. 

NELCON,  INC. 

08/08/89 

F.P.M,  STEEN,  GAR/ 

3.936 

08/22/89 

PHONE  NO. 727-9350 

$ 

3,686,020  $ 9,235,159 

**68/19/91 

98.0 

9 3.0 

6,  GS,  PMS, 

S l C 

SK  CONSTRUCTION,  INC. 

10/02/89 

F.P.M.  SMITH,  WALT 

10.606 

11/16/89 

PHONE  NO. 269-5678 

t 

5,702,212  t 5.933,679 

07/02/91 

100.0 

97.5 

G,  GS.  PMS, 
(W/PIPES) 

l REPL.  STR'S. 

RIVERSIDE  CONTRACTING 

09/02/90 

F.P.M,  GREGORY,  DOUGLAS 

16.100 

6,193,596  $ 6,860,137 

06/05/90 

PHONE  NO. 378-26 13 

$ 

06/86/91 

100.0 

99.3 

**  ESTIMATED  COMPLETION  DATE  ONLY 


?AIEsC7/iO/?i 


PROJECT  NUMBER 
PROJECT  DESIGNATION 

WWIT) 

1ST  AVE.  N.  - GREAT  FALLS 


MONTANA  DEPARTMENT  OF  HIGHHAVS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  06/30/91 
**#  GREAT  FALLS  DISTRICT  *** 

PRIRrCONTRACTOR 

brtciiwu 

MILEA6E  TYPE  OF  WORK  CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

G'.GSCFKS'  ‘BIT  SETT/ W.BFW7, UWW  MTIY  W SPEST  FIB 

t WATER  SYS. 

1.300  $ 8, 486, <*63  $ 8.427,697 


PAGE  NO : 1 0 

w:-BEPT:-]r  flisnQflvg-ppoT ; 'HfiRAEER 
" WAEIT  D7TE~ " “ PEREEN7”  ‘ FEPIENT ' V EENST. ' ' V PONT'. 
WORK  BtG.  PROJE-.T  TIME 

FRO J. COMP.  COMPLETE  USED 

* ' T)j7T)T|79Ti  r.  PC  IT."  TWI W BOB 

06/18/90  PHONE  NO. "27-4350 
*♦06/19/91  97.7  10). 0 


F 1-4(12)879 

PMS  OVERLAY,  l SAN.  SEWER 

NELCON,  INC. 

MAIN  ST.  - SHELBY 

RTF  67-1(1)0 

SHELBY  - N.W. 

8.044 

t 706,390  $ 

660, 7B4 

06/04/90  F.P.M,  LEO,  DENNIS 
07/83/90  PHONE  NO. 434-2470 
06/18/91 


100.0 


103.3 


RS  288-8(9)30  G,  GS,  l BIT.  SURF  TRT.  (BST)  NELCON,  INC. 

5 MI.  S.  OF  FORT  BENTON  - S. 

9.808  $ 8,130,755  t 2,198,757 


06/04/90  F.P.M.  ENDERSON,  GLEN 

06/89/90  PHONE  NO. 622-5369 

**09/07/91  98.0  93.5 


RTF  84-4(10)187  PUS  OVERLAY 

SIMMS  - SUN  RIVER 

10.400 


RIVERSIDE  CONTRACTING 
2,099,435  $ 1,933,883 


10/05/90  F.P.M.  SMITH,  WALT 

10/88/90  PHONE  Nrj.264-5t.78 
**06/30/91  92 J 


E 1-3(18)256  PMS  OVERLAY 

CUT  BANK  - E. 

F 1-3(19)255 
MAIN  ST.  - CUT  BANK 

15.740 


RIVERSIDE  CONTRACTING 


18/14/90  F.P.M.  LEO,  DENNIS 

02/06/91  PHONE  N0.43‘*-?‘*7i 

**11/16/91 


3,898,087  i 3,855,074 


98.0 


39.1 


SMP  399(90) 

MAINT.  STOCKPILE  - DIET.  13 


CRUSH  i STOCKPILE  GRAVEL 

0.000 


MONTGOMERY  CONSTRUCTION 
t 88,650  $ 84.641 


12/14/90  F.P.M.  THOMSON,  BOR 

08/19/91  PHONE  NO. 727-4350 

06/04/91  100.0  BY  06/30,91 


BR  9008(11)  STR.  i APPR'S. 

TETON  RV.  - 1 MI.  S.  OF  LOMA 

0.134 


EDWARD  T.  CORPS  CONST. 
883,890  $ 8,838 


03/11/91  F.P.M.  LILMOT.  DOUG 

/ / PHONE  NO. 628-5369 
**07/31/98  1.0 


»»  ESTIMATED  COMPLETION  DATE  ONLY 


mmam. 


PROJECT  NUMBER  MILEAGE 

PROJECT,  DESJ  BNAJJ  ON. 


TYPE  OF  WORK 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  06/30/91 


***  GREAT  FALLS  DISTRICT  ***  PfGE  NG:i: 

"■PRTRE'CONTRACTOR  RONTT'DEPTr'OF  'RTGRBPYS'PROI'.  'MANAGER 

UTnUTNAU  WfiffiTT  WFERTEfiT ' PERT  EYT ' Y CONST". ' ' Y CONT'. 

CONTRACT  CONTRACTOR:  WORK  BEG.  PROJECT  TIME 

AWARD  AMT.  PAYMENTS  PROJ.COMP.  COMPLETE  USE! 


BR  9016(A)  STR.  & APPR'S. 

ST.  MARY  CANAL  - N.E.  OF  BABB 

0.991 


SLETTEN  CONSTRUCTION  CO. 
379,922  i 299,725 


03/11/91  F.P.M.  ROONEY , JOHN 

03/26/91  PHONE  NO. 434-2970 
#*08/26/91  64.4  63.3 


BR  9025(7) 

WILLOW  CR.  I N.  FK.  WILLOW  CR. 


STR'S.L  APPR'S. 


0.377 


MACKIN  CONSTRUCTION  CO 
» 2^6,508  » 173,659 


03/11/91  F.P.M.  SPRINGER,  JAY 

09/09/91  PHONE  NO. 727-9350 

**09 '20/91  58.2 


95.6 


F 10-2(18)62 
LOMA  - BIG  SANDY 


6,  6S,  PMS,  i STR'S. 


20.928 


SLETTEN  CONSTRUCTION  CO. 
$ 6,958,186  * 1,979,190 


03/1 1/91  F.P.M.  ENDERSON.  GLEN 

09/15/91  PHONE  NO. 622-5369 

**11/16/91  21.3  28.3 


RRP  9139(66)  U2 
VAR.  LOC'S.  - DIST.  13 


RR  SIGNING  6 PVMT.  MK6S. 


0.000 


MONTANA  LINES,  INC 
* 178,301  $ 158,258 


09/09/91  F.P.M.  GREGORY,  DOUGLAS 

05/08/91  PHONE  NO. 372-26 13 
♦ *10/01/91  88.8  BY  Ki/Ol/91 


M 5712(3) 

19TH  AVE.  - HAVRE 


G,  6S,  i PMS 


0.900 


BALTPUSCH  CONST.  CO., INC. 
$ 659,318  $ 359,532 


09/09/91  F.P.M.  THEFT:  GORDON 
05/06/91  PHONE  NO. 353-2616 

*♦09/28/91  ri3.  A 


36 . 9 


F 3-9(9)101  PMS  OVERLAY 

9 HI.  S.E.  OF  BROWNING  - S.E. 

9.200 


RIVERSIDE  CONTRACTING 
» 1,381,992  $ 599,902 


05/02/91  F.P.M.  LEO,  DENNIS 

05/20/9]  PHONE  NO  934-2970 
**10/28/91  1,0.9 


16.0 


E 29-3(19)03 
ROGERS  PASS  - W. 


MILL,  PMS  OVERLAY,  S i C 


8.100 


RIVERSIDE  CONTRACTING 
* 2,533,616  $ 325,121 


06/09/91  F.P.M.  STEEN,  GARY 

06/20/91  RHONE  NO. 727-9350 
**1  1/29/92  lg. a 


By  10/ 1 5/91 


RS  210-1(3)19 


WIDENING,  PMS  OVERLAY 


RIVERSIDE  CONTRACTING 


06/09/91  F.P.M.  WICKMAN,  TFRRv 
PHONE  NO. 278-" 931 


**  ESTIMATED  COMPLETION  DATE  ONLY 


DATE : 07/ 10/91 


PROJECT  NUMBER  MILEAGE 
PROJECT  DESIGNATION 

r."orninRM'-'r.'“"" 

5.910 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  06/30/91 
***  GREAT  FALLS  DISTRICT  *** 

PRIME'COfITRRCTOR 

mwMl 

TYPE  OF  WORK  CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 


$ 1,060,439  $ £41,742 


~mmwr 

WORN  BEG. 
PRO J. COMP, 

"'WYrm~" 

♦*08/19/91 


lOfirW 

PFR'CHfiT 

PROJECT 

COMPLETE 


PAGE  NO: 


TCr  HIGRQflYS'PRO? 
PIRCEYr'VnfflST." 


‘HAKAGFR 
VTWT . 
TIME 
USED 


RTS  221-1(1)24  PMS  OVERLAY,  S l C ScETTEN  CONSTRUCTION  CO, 

MAIN  ST.  - DUTTON 

RTS  365-1(4)0 

CENTRAL  AVE.-  BRADY 

RT  81005(1) 

BRADY  - COLLINS  (FRONTAGE  RD.) 

RT  81006(1) 

BRADY  - MIDWAY  (FRONTAGE  RD.) 

17.640  $ 945,611  * 9,458 


06/04/91  F.P.M  WlCi MAN,  TERRY 

/ / PHONE  (10.2^8-793! 

♦♦10/25/91 


1.0 


GREAT"FR[[S'DISTRICT'TOTACST  "rC?.7W.W"fl?;i77;WJ 1W 

...ZZZZZ^y'  T 5**~B[tRDT9E_DI5TftTCT  S*i =~ 


F 1-8(13)467 
MALTA  - W. 


MINOR  WIDENING,  l PMS  OVERLAY  RIVERSIDE  CONTRACTING 


4.902 


1,177,779  $ 1,172,108 


02/02/90  F.P.M.  SAIN,  _ARR/ 

03/27/90  PHONE  NO. 653-1050 
♦*08/19'91  98.0  100.0 


F 1-9(16)526  WIDENING,  1 PMS  OVERLAY  PRINCE,  INC. 

GLASGOW  - W.  ’ 

RTF  1-9(22)541 

U.S.  2 - W.  END  OF  GLASGOW 

13.694  $ 2,437,089  $ 2,331,313 


02/27/90  F.P.M.  LA  ROQUE,  ARCHIE 

04/04/90  RHONE  NG.22E-9478 

♦*09/07/91 

95.7  95.) 


RRS  4130(63)  UPGRADE  PUMPING  FACILITIES 

B.N.R.R.  U-PASS'S  - DIST.  «4 

0.000 


QLANDER  CONTRACTING  CO. 
396,357  $ 354,324 


02/27/90  F.P.M.  RREl'PE,  LARRV 

05/15/90  PHONE  NO. 653-1050 
**09/07/91  89. i,  J23  2 


RTF  14-6(5)217  PMS  OVERLAY,  S l C 

SUMATRA  - E.  I y. 

29.200 


EMPIRE  SAND  AND  GRAVEL  CO., INC 
1,597,633  $ 1,307,338 


04/02/90  F.P.M.  STEWAR1,  Df'NAl  D 

06/20/90  PHONE  NO. 232- 1093 
**09/07/91  81.8  Py  ,v9/n i/<y) 


*♦  EST I MATED  COMPLETION  DATE  ONLY 


DftIE:07/10/9t 


PROJECT  NUMBER  MILEAGE 

fROiECJ_  DES j 6N  ATJ  ON_ 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  06/30/91 

***  GLENDIVE  DISTRICT  ***  PAGE  NO:: 3 

PRIMrCORTRACTOR  R0RT:'DEPT:'0F'GTGRQA?5‘PR07:'HARAGCr 

wiim  flTwwi)7^''PPimrr'PtPriNr'rniF^r.'  t im~. 

TYPE  OF  WORK  CONTRACT  CONTRACTOR  WORK.  BEG.  PROJECT  IMF 

AWARD  AMT.  PAYMENTS  PRO]. COMP.  COMPLETE  USEE 


F-FLH  37-1 ( 12)9  G,  GS,  l PMS 

BUSBY  - U. 

9.986 


KIEWIT  WESTERN  CO. 
i 10,151,983  t 5,891,693 


05/09/90  p.P.M.  STROHMAYER,  DUANE  J. 

07/09/90  PHONE  NO. 238- 1093 
**06/30/93  57.5  SR. 5 


F 20-8(12)50  PMS  OVERLAY 

SIDNEY  - S.W. 

8.559 


BORDER  STATES  PAVING. INC. 
969,191  $ 916,898 


05/09/90  F.P.M.  BALDWIN, TAMES 

07/25/90  PHONE  NO. 787-5701 

09/23/9!  100.0  103.3 


F-BRF  38-1(9)6  08 
MACON  - N. 


FENCING  i SEEDING  (NEGOTIATED  ASSINIBOINE  l SIOUX  TRIBES 
TRIBAL  CONTRACT) 

0.000  $ £07,989  $ 160,835 


05/89/90  F.P.M.  QUALE , KENNETH 

07/09/90  PHONE  NO. 365-2377 
**08/19/Ql  "7.9  BY  / / 


RS  938-1(7)25  U2 
25  HI.  N.  OF  NASHUA  - N. 


FENCING  6 SEEDING  (NEGOTIATED  ASSINIBOINE  l SIOUX  TRIBES 
TRIBAL  CONTRACT) 

0.000  » 69,566  I 93,599 


05/29/90  F.P.M.  QUALE  ) ENNETN 

07/09/90  PHONE  NO. 365-287" 

*♦08/19/91  62.7  BY  / / 


E 20-1(9)0  PMS  OVERLAY 

GLENDIVE  - N.E. 

18.562 


BORDER  STATES  PAVING, INC. 
t 2,189,786  I 2,199,075 


06/09/90  F.P.M,  wOLc , LARRY 

07/11/90  PhONE  NO. 985-2883 

**07/30/91  98.0  100.6 


F 83-3(9)108 
HAMMOND  - S.E. 


WIDENING,  & PMS  OVERLAY 

11.000 


BORDER  STATES  PAVING, INC. 
$ 8,881,029  ♦ 1,556,859 


07/09/90  F.P.M.  SWANSON,  ROBERT  E. 

08/80/90  PHONE  NO. 232-1093 

**11/30/92  55.2  88.0 


IR  99-5(25)185 
PRAIRIE  CO.  LINE  - W. 


MILL,  FILL,  L PMS  OVERLAY 

6.738 


PORTABLE  PAVERS,  INC. 
i 2,153,992  $ 1,982,155 


08/29/90  F.P.M.  STEWART,  DONALD 

09/27/90  PHONE  NO. 232-1093 
**09/28/91  92.0 


BRF  1-10(15)629 


STR.  & APPR'S. 

CENTURY  COMPANIES,  JV 

1 0/05/90 

F.P.M.  BALDWIN, JAMES 

PHONE  NO, 787-570'  1 

**  ESTIMATED  COMPLETION  DATE  ONLY 


■ 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  06/30/91 

DATE : 07/ 10/9 1 ***  6LENDIVE  DISTRICT  ***  PAGE  NO:!*, 


PRIRE'CONTRaCTGR 

flO^T."DFPT;'Or'RIGPafY5'PROi;‘HfiWGER 

PROJECT  NUMBER  MILEA6E 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

BRTCIM" 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

WART  DATE 
WORK  BEG. 
PRO J. COMP. 

' ■ PFRClTTT ' T ERlET.T  V CONST  V FONT'. 
PROJECT  HUE 

COMPLETE  USED 

BO  ELDER  ER.-  F.  DTDRDCRW 

0.014 

$ 236,580  i 230,764 

03/20/91 

#<09/07/91 

93.3  8 1 . A 

F 57-7(10)326 

PMS  OVERLAY,  6 RUBBER  RR  XING 

PORTABLE  PAVERS 

, INC. 

10/05/90 

F.P.M.  WOLF,  LARRY 

BUSINESS  LOOP  - GLENDIVE 

11/07/90 

PHONE  NO. 985-2883 

F 98-1(1)0 

BUSINESS  LOOP  - GLENDIVE 

2.555 

( 

1,609,727  * 

1,162,123 

#*08 / 30/9 i 

72.9 

56.0 

F-BRF  32-1(9)6  U1 

WIDENING,  PMS  OVERLAY,  t,  STR. 

PRINCE,  INC. 

10/05/90 

F.P.M.  SAIN,  LARRY 

MACON  - N. 

10.391 

09/09/91 

PHONE  NO. 653- 1050 

» 

3,955,992  * 

639,511 

**10/28/92 

16.2 

27.2 

F 57-5(19)171 

SLOPE  FLATTEN.,  PMS  OVERLAY, 

WASHINGTON  CONSTRUCTION 

1 0/05/90 

F.P.M.  STEWART , DONALD 

SAND  SPRINGS  - W. 

8.116 

SIC 

11/13/90 

PHONE  NO, 232-1093 

$ 

5,090,677  $ 

2,369,608 

**09/28/92 

96.9 

2c . 2 

IP  99-7(18)235 

WIBAUX  - E.  1 U. 

RS  261-1(9)5 

5 HI.  N.  OF  WIBAUX  - N. 

MILL,  FILL,  l PMS  OVERLAY 

PORTABLE  PAVERS 

, INC. 

10/05/90 

09/06/91 

**09/28/91 

F.P.M.  WULF , L'iRfi r 

PHONE  NO. 985-2883 

12.662 

$ 

1,572,238  * 

638,033 

90.6 

35.0 

RS  938-1(7)25  U1 

25  MI.  N.  OF  NASHUA  - N. 

3.931 

G,  GS,  6 PMS 

UICKENS  CONSTRUCTION,  INC. 

10/05/90 

10/15/90 

F.P.M.  LA  ROOUt,  ARCHIE 
PHONE  N0,828-99?S 

$ 

1,291,965  $ 

1,139,018 

**09/13/91 

8B.2 

91  8 

SMP  1099(90) 

MAINT.  STOCKPILE  - DIST.  19 

0.000 

CRUSH  i STOCKPILE  GRAVEL 

CENTURY  COMPANIES,  JV 

12/19/90 

05/07/91 

F.P.M.  BALDWIN, JAMES 

PHONE  NO. 787-5701 

* 

203,600  $ 

202,292 

06/22/91 

100.0 

BY  06/30/ 

**  ESTIMATED  COMPLETION  DATE  ONLY 


MJE:07/10/9i 


PROJECT  NUMBER 
PROJECT  DESIGNATION 


SMP  999(90) 

MAINT.  STOCKPILE  - DIST.  14 


F 25-1(17)9 

9 HI.  N.  OF  CIRCLE  - N. 


RS  240-2(3)12 
DANIELS  CO.  LINE  - E. 


BR  9011(9) 

DIVERSION  CANAL  - INTAKE 


BRF  42-3(10)73  U1 

MILK  RIVER  - S.  OF  GLASGOW 


BR  ‘>042(81 

USRS  MAIN  CANAL  - SAVAGE 


HES  27-2(8)44 
N.  OF  BAKER 


RRP  4139i66)  U3 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  06/30/91 


***  GLENDIVE  DISTRICT  *** 

PAGE  t 

,0:15 

PRIME  CONTRACTOR 

MONT.  DFFT.  GF  HIGHWAYS  PRO’. 

MANAGER 

ORIGINAL 

AWARD  DATF 

PFDTTNr  PFOTT  \ TTWE7.  } 

rim: 

MILEAGE 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

WORK  BEG, 

FROJEC'T 

Tint 

AWARD  AMT.  PAYMENTS 

PRO J. COMP. 

COMPLETE 

USED 

CRUSH  & STOCKPILE  GRAVEL 

ECK.ART  TRUCKING  INC 

12  14/90 

F.P.M.  S’EWART,  DONALD 

01/17/91 

-'HONE  NO. 232- 1093 

0.000 

i 

91,588  $ 30,993 

04/19/91 

100.0  BY 

06/ 30/9 

7.971 

6,  BS,  FHS,  & STR. 

SK  CONSTRUCTION,  INC. 

12/14/90 

02/12/91 

F.P.M.  PR  1 END,  DAVE 

FHONE  NO. 365-2377 

i 

5,287,949  1 2,297,513 

♦*08/30/92 

43.4 

13.3 

GS,  & PMS 

CENTURY  COMPANIES,  JV 

03/11/91 

F.P.M.  LA  ROQUE , ARCh]P 

13.146 

06/24/91 

PHONE  NO. 228-94/8 

t 

1,121,800  $ 29,412 

**10/28/91 

2.6 

6.7 

STR.  & APPR'S. 

EDWARD  T.  CORPS  CONST. 

03/11/91 

F.P.M.  QUALE,  KENNETH 

0.110 

03/27/91 

PHONE  N0.365-28  V 

t 

239,293  $ 131,344 

**09/28/91 

54.9 

13.3 

STR.  REPL. 

SLETTEN  CONSTRUCTION  CO. 

03/11/91 

F.P.M.  BACON,  GAVE  W.  (ACT) 

0.240 

04/01/91 

PHONE  NO. 365-2877 

$ 

982,5-5  t 562,390 

**11/29/91 

57.2 

35.3 

0.000 

STR.  1 APPR'S. 

TRACY  COWDREY  L ASSOC. 

03/29/91 

/ / 

F.P.M.  OUALE , KENNETH 

PHONE  N0.365-P87" 

$ 

119,518  t 1,195 

**11/15/91 

1.0 

REPLACE  STOCKPASS'S 

RAINBOW  CONSTRUCTION 

04/09/91 

F.P.M.  SCHNEIDT,  TOP 

0 . 600 

04/22/9! 

PHONE  NO. 628-4025 

$ 

98,933  $ 100,211 

06/10/91 

i 00 . 0 

55.6 

RR  SIGNING  i PVMT.  MK6S. 

MARK  RITE  LINES  OF  MONT., INC 

04/09/91 

F.P.M.  WOLF,  lARRY 

PHONE  NC. 435- 2833 

»*  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 


DATE : 07/10/9 1 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  06/30/91 
***  GLENDIVE  DISTRICT  ♦** 

PAGE  N0;16 

. PRTflE'CQNTRfiCTOR 

~HDRT:-rEFTT"3F“HIGHBfi?5_PR03:-flBRBGER 

PROJECT  NUMBER 

PROJECT  DEBISNATION 

MILEAGE 

0R101M 

TYPE  OF  WORK  CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

"'TOfiKOBTF' 
WORK  BEG. 
PRO J.  COMP. 

' ' PTRILFT  ‘ PER  CENT" " V CDNST . Y lTJjT‘. 
PROJECT  TIME 

COMPLETE  USED 

W.  LOT’S.  - LIST.  Vi  l IT 

0.000 

t 325,456  $ 27,230 

W/YTIW' 

**11/01/91 

B 4 BY  11  01/9 

F 1-10(23)591 

WOLF  POINT  - W. 

10.554 

PMS  OVERLAY 

$ 

BORDER  STATES  PAVING, INC. 

2,788,279  $ 29,363 

04/09/91 

06/13/91 

**11/15/91 

F.P.M.  BALDWIN, JAMES 

PHONE  NO. 787-5701 

i.l 

19. Q 

HES  2-1(14)4 

N.E.  OF  MILES  CITY 

0.000 

REALIGN  INTERSECTION 

* 

PORTABLE  PAVERS,  INC. 

234,378  $ 5,069 

04/09/91 

07/01/91 

**09/13/91 

F.P.M.  STEWART,  DONALD 
PHONE  NO. 232-1093 

2.2 

RS  341-1(2)0 

HAXBY  RD.  - N.E.  OF 

JORDAN 

20.026 

GS 

♦ 

SHUMAKER  TRUCKING  AND  ETC. 

1,101,573  $ 248,408 

04/09/91 

05/23/91 

**10/28/91 

F.P.M.  FRIEND,  DA/£ 

PHONE  NO. 365-2677 

22.6 

13.3 

9R  9036(11) 

WOODY  ISLAND  COULEE 

0.187 

STR.  1 APPR'S. 

$ 

COP  CONSTRUCTION  CO. 

397,758  » 68,900 

05/02/91 

06/03/91 

**11/17/91 

UNASSIGNED 

17.3 

25 , 0 

F 37-2(9)63 

ASHLAND  - E. 

13.600 

PMS  OVERLAY,  MIN.  WID. 

, S l C 

» 

BORDER  STATES  PAVING, INC. 

3,202,006  ♦ 32,021 

06/04/91 

07/02/91 

**08/28/92 

F.P.M.  SWANSON,  ROBERT  F. 
RHONE  NO. 232-1 093 

1.0 

RS  253-1(3)1 

1 Ml.  N.  OF  TERRY  - 

N. 

15.574 

LEVELING,  S t C 

$ 

PORTABLE  PAVERS,  INC. 

572,974  i 10,262 

06/04/91 
06/24/91 
•♦09/01  91 

F.P.M.  wOLF . LARRY 

PHONE  NO. 485-2333 

1.8 

PY  05/01/9 

RTF  1-6(14)458 

W.  OF  MALTA  - W. 

RTF  22-2(11)58 

LEVELING,  RUT  FILLIN6, 

S 1 C 

PORTABLE  PAVERS,  INC. 

06/04/91 

07/02/91 

**09/28/91 

F.P.M.  BALDWIN, JAMF5 

PHONE  NO. 767-5701 

**  ESTIMATED  COMPLETION  DATE  ONLY 


DAJE:07/ 10/91 


PROJECT  NUMBER 
PROJECT  DESIGNATION 

ieicnriwr"ir. 

RTF  23-1(14)28 

28  MI.  S.  OF  MILES  CITY  - S. 


MILEAGE 


25.400 


TYPE  OF  WORK 


MONTANA  DEPAPTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  06/30/91 
***  GLENDIVE  DISTRICT  *** 

PRTRrCuRTRArTOR 



CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 


PAGE  NO:!'7 

R0RT--DpF.T;-Qr  fllGRBAVe-pfTOi:  HfiMGFR 

mwmt  ~mmr ■pMtfrr ' v^misr. ~ " v mr. 

WORK  BEG.  PROTECT  TIME 

PRO’ .COMP . COMPLETE  USED 


$ 837,494 


8,378 


1.0 


RTF  27-3(4)68 
WIBAUX  - S. 


LEVELING,  PHS  OVERLAY,  S l C PORTABLE  PAVERS,  INC. 


20.000 


529,121  $ 5,291 


06/04/91  F.P.M.  WOLP.  lARRY 

/ > PHONE  NO.  405-2883 
**10/25/91  1.0 


F 27-2(o)29  SLOPE  FLATTENING  PYLE  INC. 

S.W.  OF  BAKER 

1.500  » 128,139 


07/02/91  F.P.M.  SCHNEIDT  JOE 

/ ; PHONE  NO. 626-4085 

**11/30/91  0.0 


BR  9013(7)  STR.  1 APPR'S. 

PENNEL  CR.-16  HI.  NU  OF  PLEVNA 

0.208 


HACKIN  CONSTRUCTION  CO 
160,168  $ 


C7/02/91  F.P.M.  SCHNEIDT,  JOE 

/ / PHONE  NO. 828 -4025 

**11/15/91  0.0  BY  11/15/91 


Gm^DisTTnurTomr:' 


'YW.mm~"V7r,wr,vn vr.r 

— *M‘BTlfCIHGS"DI5TRlCT  *51 


F-BPF  14-4(7)138 

G,  GS,  PMS,  S & C 

SLETTEN  CONSTRUCTION  CO. 

10/02/99 

F.P.M,  OPIE,  BRUCE  E. 

LAVINA  - W. 

8.535 

i 4,008,792  t 4,226,724 

11/07/39 

**08/19/91 

PHONE  NO. 85 4-469” 

98.0 

101.6 

RS  314-1(7)26 

6,  6S,  PMS,  SIC 

WASHINGTON  CONSTRUCTION 

02/02/90  F.P.M.  ^USStLL , RONALD 

BUSBY  - S.  (N.  SECT.) 

03/26/90  PHONE  NO, 665-3914 

CT-RS  314-1(9)18 

**09/19/91 

BUSBY  - S.  (S.  SECT.) 

14.391 

i 5,799,000  ( 6,261,500 

98.0 

64 . 6 

♦»  ESTIMATED  COMPLETION  DATE  ONLY 


DAJE : 07/ 10/?I 


PROJECT  NUMBER 
PROJECT  DESIGNATION 

r-Burir-Biw" 

JUDITH  GAP  - N. 


MONTANA  DEPARTMENT  OF  HI6HWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  06/30/91 
***  BILLINGS  DISTRICT  **♦ 

PRIfTCOfTRACTOR 

BRTC1M' 

MILEAGE  TYPE  OF  WORK  CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

pwrarrur. 

10.000  $ 9,355.252  $ 9,079,758 


P > . u F HO : 1 8 

fi0n:-D:pT:-0F-RIi;Rflfi?s  pr01;  RCSfi5Fft 

'A^RFDATT'  'PEPW  PiRCEFT 'V  imT.  [OUT. 

WORK  BCG.  PROJECT  1 ME 

PRO J. COMP.  COMPLETE  USED 

■ ■ W/TT/W " " ' r.  P".  W. ' TT 171YM  ALF ' 

07/05/90  PRONE  60.923-5299 
♦ *08/27/91  93.7  H3.3 


BR  9099(91  STR.  4 APPR'S. 

YELLOWSTONE  RV.-S.E.  GREYCLIFF 

0.366 


COP  CONSTRUCTION  CO. 
710,938  $ 676,879 


05/09/90  F.P.M.  STlDEEArER,  RAYMOND 

06/07/90  PHONE  NO. 252-7329 
**06/19/91  95.2  73.9 


RTF  16-K2D12  G,  GS,  4 PMS 

BILLINGS  - N. 

F 16-1(25)22 

17  MI.  N.  OF  BILLINGS  - N. 

11.366 


EMPIRE  SAND  AND  GRAVEL  CO., INC 


07/09/90  F.P.M.  SLOE,  DAVID  A. 

07/25/90  PHONE  NO. 293-3827 

**11/15/91 


6,922,337  $ 6,663,960 


96.3 


li'O.O 


RTF  61-3(7)39  WIDENING,  PMS  OVERLAY,  S 4 C SLETTEN  CONSTRUCTION  CO, 

GRASSRANGE  — N,  1 S. 

F 61-3(9)96 
N.  OF  GRASSRANGE 

11-592  $ 3,797,739  $ 2,727,986 


07/09/90  F.P.M.  SALES,  RAY 

08/10/90  PHONE  NO. 928-2127 

**09/13/91 


6/1.3 


1R  90-8(118)953 
LOCKWOOD  - PINEHILLS  INTCH. 

3.795 


PMS  OVERLAY,  4 RAMP  REVISION 

$ 


EMPIRE  SAND  AND  GRAVEL  CO., INC 
1,979,329  $ 1,321,779 


07/09/90  F.P.M,  KEGlEY,  MEL 
00/02/90  PHONE  NO. 245-33 15 
09/25/91  100.0 


95.0 


IR  90-9(79)593 
WYOLA  - S. 

IR  90-9(75)599 
WYOMING  LINE  - N. 


MILLING,  4 PMS  OVERLAY  PORTABLE  PAVERS,  INC, 


10.992 


t 3,872,535  * 3,799,792 


07/09/90  F.P.M.  NEVILLE,  GARY 

09/06/90  PHONE  N0.932-»B?? 

**09 '07/91  Ay  jj/oi/90 


96.9 


BR  9056(B) 

YELL.  RV.  - E.  OF  M0SSMA1N 


STR.  4 APPR'S. 


0.360 


SLETTEN  CONSTRUCTION  CO. 
1,570,757  $ 1,136,770 


08/07/90  F.P.M.  TAYLOR,  DONALD 

08/31/90  PHONE  NO. 252-9735 
*#07/28/91  72. 9 58.9 


**  ESTIMATED  COMPLETION  DATE  ONLY 


DATE : 07/ 10/9 1 


PROJECT  NUMBER 
PROJECT  DESIGNATION 


IR  94-1(51)24 
PQMPEYS  PILLAR  - CUSTER 


MILEAGE 


22.784 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  06/30/91 
***  BILLINGS  DISTRICT  *** 
PRIRE'CCRTRACTOR 

mmm: 

TYPE  OF  WORK  CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 


MILL,  FILL,  L PMS  OVERLAY  EMPIRE  SAND  AND  GRAVEL  CO., INC 

f 6,536,114  » 6,570,107 


PAGE  Nu:1 9 

fj^fj-r-p-pr  Slr-RIGflfiAVS'FROTT'HARAGFR 
MAW DA7F ' ' PERCENT' ' PERCENT' ' V CONST  * ' V CONTE 
WORT  BFG.  f ROJEC I TiME 

PRO J. COMP.  COMPLETE  USED 


08/29/90  F.P.M.  OP  IE,  BRUCE  E. 

09/17/90  RHONE  NO. 856-4897 
**11/15/91  98.0  51.3 


IR  90-9(71)509  PMS  OVERLAY 

CROW  AGENCY  INTCri.  - S. 

7.917 


BORDER  STATES  PAVING, INC. 
$ 6,139,560  $ 1,653,435 


10/05 '90  F.P.M.  RUSSELL, RONALD 

03/27/91  PHONE  NO. 665-3914 

**11/30/91  26.9  34.2 


SMP  299190)  CRUSH  l STOCKPILE  GRAVEL 

MAINT.  STOCKPILE  - D1ST.  «5 

0.000 


FISHER  SAND  AND  GRAVEL  CO. 
469,889  $ 426,490 


12/14/90  F.P.M.  OP  IE , TRUCE  F, 

03/06/91  phone  N0.8r6-489? 

**07/30/91  90.4  RY  06/30/91 


RS  500-2(2)19  G,  & GS 

MOSBY  - S. 

4.637 


AMERICAN  CONTRACTING,  INC. 
980,216  * 633,414 


03/11/91  F.P.M,  SACKS,  RAY 

04/22/91  PHONE  NO. 426-212'’ 

**11/28/91  o4. 1 


36.1 


F 57-2(13)47 

MOCCASIN  - E.  1 M. 

10.600 

ADV. 

STKG. 

(FOR  FUT.  RECONST.) 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

* 4,344,479  * 811,988 

04/09/91 

05/14/91 

**08/28/92 

F.P.M.  TTLZEi. RONALD 
PHONE  NO. 423-5244 
18,7 

IR  90-7(57)361 

BIG  TIMBER  - E.  t W. 

16.866 

MILL, 

i fill, 

& PMS  OVERLAY 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

t 5,439,592  $ 1,929,235 

04/09/91 

04/29/91 

**11/30/92 

F.P.M.  N E V I L E , GAF v 
PHONE  N0.932-4B"2 
35.5 

15.3 


17.0 


M 6906(1) 

MARYLAND  LANE  - LAUREL 


6,  GS,  & PMS 

0.734 


MIDLAND  O'LEARY  INC. 

$ 374,281  $ 329,501 


04/09/91  F.P.M.  5CHUMAN,  DAVID 

04/24/91  PHONE  Nu. 245-9002 
**09/20/91  08.0  "7  i 


F 28-2(16)69 


PMS  OVERLAY 


MIDLAND  O'LEARY  INC. 


04/09/91  F.P.M.  KEG1  E V ME! 

phone  No.s^.-^r 


**  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 


DATE : 07/ 1 0/9 i 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  06/30/91 
***  BILLINGS  DISTRICT  *♦♦ 

PAGE 

t)il:?0 

['HPWGEft 

VCWT. 

TIME 

USED 

PRIME  CONTRACTOR 

MONT.  DEi-t  l'P  HlbHWA'b  RRuJ, 
’ ’ PERCENT " PEACET'jT  ' V EMST. ' 
PROJECT 

COMPLETE 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

DRIGIIPAl 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

AWARD  DAiE 
WORT  BEu. 
PRO J. COMP. 

mmwiwr-~m~mw 

1.015 

$ 

497,271  % 230,054 

**09/28/91 

46.3 

51.1 

BRS  419-1(3)4 

W.  ROSEBUD  CR.  - FISHTAIL 

0.132 

STR'S.  4 APPR'S. 

« 

TAMIETTI  CONSTRUCTION  CO. 

447,706  $ 96,561 

05/02/91 

05/23/91 

**08/30/91 

F.P.M.  STUDEBA'ER,  RAYMOND 
PHONE  NO. 252 -7329 

21.6 

17.5 

RTF  45-1(10)10 

10  HI.  N.  OF  BIG  TIMBER  - 

N. 

14.000 

PMS  OVERLAY, 

S l C 

* 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

377,560  » 3,777 

06/04/91 
/ / 

**09/06/91 

F.P.M.  SCHUMAN.  DAVID 

PHONE  NO. 245-9802 

1.0 

RTF  61-3(10)03 

FRED  ROBINSON  BRIDGE  - N. 

fc  S. 

14.000 

PMS  OVERLAY, 

S & C 

$ 

SLETTEN  CONSTRUCTION  CO. 

474,111  * 4,742 

06/04/91 
/ /' 

**09/06/91 

F.P.M.  SCHUMAN.  DAVID 

PHONE  NO. 245-980? 

1.0 

mwTnBTmrwAtsr 

* 53,605,460  i 43,534.443 

74 , 3 

***  **» 

n.b 


TUTfiTST  TOR  "ACL"  TROJICTS  f 


fixti 


“jpasa 

i j 
1 . 


I 


DATE:08/07/91 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 
CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/9^ 
***  MISSOULA  DISTRICT  ***  > 


?S3E!Rj 

a Q 


§ 

ni 


PAGE 


'RDNTTDEPTrOF'TRARSPORTflTTDN'HBNflGER 


PROTECT  NUMBER 

„fmcj.mfiN.Aim„.. 


IR  90-1(105)15 
HAUGAN  WEIGH  STATION 


RTF-BRF  1-1(31)14 
TROY  - LIBBY  (W.  SECT.) 

F 1-1(32)23  6 F-DE  0201(802) 
TROY  - LIBBY  IE.  SECT.) 

RTF  1-1(33)17  U1 
TROY  REST  AREA 


MILEAGE 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

if*  ~ ~ “ iMflfflF  DATF  ‘ 

\ r WORK  BEG. 
r-  ...  PRO  J.  COMP. 

■ ■ pnrar  ■ cutisr.' 

PROTECT 

COMPLETE 

TW. 

TIME 

USED 

0.000 

WEI6H  STATION 

C.D.  CONTRACTORS 

$ 2,420,343  $ 2,717,527 

f ft  * 

L 02/08/88 
03/14/88 
06/10/91 

a**8*.,.  J 

F.P.M.  JOHNSON,  ROBERT  L. 
PHONE  NO, 621-4468 

100.0 

100.0 

G,  GS,  PMS,  i 06FC 

WASHINGTON  CONSTRUCTION 

“ * 4‘  10/07/88 

■ftcJ  11/16/88 

' V **09/18/91 

F.P.M.  MITCHELL.  JAMES  D. 
PHONE  NO. 295-5782 

15.965 


$ 19,674,070  i 31,486,094 


98.0 


114.7 


F 5-4(7)160 
DICKEY  LAKE  - N.  6 S. 


G,  GS,  PMS,  i OGFC 


J.J.  WELCOME  CONST.  CO.,  INC 


8.714 


$ 7,062,320  $ 8,284,089 


12/13/88 

02/27/89 

**09/22/91 


F.P.M.  P IEDALUE , EUGENE  R. 
PHONE  NO. 881-2213 
98.0 


82.2 


RTF  1-1(33)17  U2 
TROY  REST  AREA 


PMS,  1 COMPLETE  R.A.  FACILITY 


0.000 


SKINNER  ENTERPRISES 
468,095  ♦ 


i g 


12/15/89 


CO 

m 


RTF-BRF  7-1(36)23 
DARBY  - S. 

RTF-BRF  7-1(37)31 
DARBY  - N. 


G,  GS,  PMS,  & STR’S. 


431, 1P3  z 

SU1>  “D 

WASHINGTON  CONSTRUCT  I dr  h 


^*08/28/91 


F.P.M.  MITCHELL.  TAMES  D. 
PHONE  NO. 295-5782 
92.1 


BY  09/01/90 


C5 

o 

c> 

c; 


cnj 


co 


m 12/15/89 
2 01/24/90 
5**09/22/91 


F.P.M.  JOHNSON,  ROBERT  L. 
PHONE  NO. 821-4468 


14.627 


♦ 10,517,746  » 10, 7M, SIT®  ^2 

1 7 O > 

8 3 


C"» 

C3 


98.0 


101.0 


IR  90-1(109)23 

ST.  REGIS  RIVER  BRIDGES 


STR.  REPAIR 


0.000 


FRONTIER-WEST,  INC. 
687,161  $ 508,641 


o 

r! 

CJ 


02/02/90 

03/19/90 

**10/04/91 


F.P.M.  CHEZICK,  LAWRENCE  J. 
PHONE  NO. 826-4457 
74.0 


90.0 


RTF  1-1(40)32 


PMS  OVERLAY,  S 6 C 


A-l  PAVING,  INC. 


04/02/90  F.P.M.  TOMBRINK,  DAN 
PHONE  NO. 756-7023 


**  ESTIMATED  COMPLETION  DATE  ONLY 


DATE : 08/07/91 


PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION 

rarr-Tiw“ 

RTF  1-2(49)23 
LASALLE  RD.  - KALI  SPELL 
RTF  33-1(4)0 
MT  37  - LIBBY 

5.550 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/91 
***  MISSOULA  DISTRICT  *♦* 

PRTHrCORTRfiCTOR 

mmv 

TYPE  OF  WORK  CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 


PAGE  NO:  2 

HDBT :dEPT7 “OF - TRANSPORTfiTTOR  MANAGER 
' mW  TOTF  ‘ ' PATENT ' PERCENT ' V CONST'. ' ' V CURT. 
WORK  BE6.  PROJECT  II HE 

PRO J - COMP . COMPLETE  USED 

**10/04/91  BY  09/01/90 


* 752,501  $ 466,506 


62.0 


RTF  1-2(40)185 
JAVA  - SUMMIT 
RTF  83-2(4)78 
SWAN  LAKE  - N. 


PMS  OVERLAY,  S l C 


17.700 


NELCON,  INC. 

05/04/90 

F.P.M.  CHRISINGER, KENNETH  L 

05/22/90 

PHONE  NO. 756-7056 

♦*10/04/91 

BY  09/01/90 

1,541,982  * 

1,463,401 

94.9 

IR  90-2(81)109  STR.  WIDENING  1 PMS  OVERLAY  JENSEN  PAVING 

BONNER  INTERCHANGE 
F 24-1(31)0 
BONNER  - W. 

1.100  $ 830,732  t 784,631 


06/04/90  F.P.M.  MAART,  WILLIAM  C. 
07/09/90  PHONE  NO. 549-6491 
♦*09/09/91 


94.5 


156.7 


RTF  52-1(7)4  PMS  OVERLAY 

BLUE  BAY  - N.  I S. 

14.418 


A-l  PAVING,  INC. 
2,476,510  I 2,488,240 


07/09/90  F.P.M.  TQMBRINK,  DAN 

09/05/90  PHONE  NO. 756-7023 

**08/30/91  98.0  84.0 


BHF  1-1(22)6  STR.  WIDENING 

N.W.  OF  TROY 
F 1-1(28)0 
TROY  - U. 

HES  56-2(3)30 
3 LOC'S.  - S.  OF  TROY 
FH  62-1(4)27  (RS  508) 

YAAK  RIVER  ROAD 

16.678 


RIVERSIDE  CONTRACTING  08/07/90  F.P.M.  MARIN,  GARY  R. 

08/13/90  PHONE  NO. 756-7024 
**09/28/91 


4,420,830  $ 3,879,062 


87.7 


61.2 


RTI  90-3(65)150 


RUT  FILLING  WITH  RALUMAC  PAVEMENT  PLANNING  CO 


08/23/90  F.P.M.  WILLIAMS,  JAMES  R. 
PHONE  NO. 781-1769 


**  ESTIMATED  COMPLETION  DATE  ONLY 


DATE:08/07/91 


PROJECT  NUMBER  MILEABE 

PROJECT  DESIGNATION 

Miwfwr-'F.Tir. — 

12.200 


IR  90-2(78)94 
MISSOULA  - W. 

11.219 


RS  263-1(6)1 

HULL AN  ROAD  (E.  SECT.) 

5.006 


SMP  1899(90) 

MAINT.  STOCKPILE  - DIST.  «1 

0.000 


SMP  2099(90) 

MAINT.  STOCKPILE  - DIST.  «1 

0.000 


F 1-2(31)123 

LaSALLE  RD.  INT.-  KALI SPELL 

0.000 


F 5-3(30)128 

SPOKANE  AVE  L 2ND  - WHITEFISH 

0.000 


RTF  1-1(41)35 

BIG  CHERRY  CR.  6 FISHER  RV.BR. 
RTF  33-1(6)1 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/91 


***  MISSOULA  DISTRICT  *** 

PAGE 

: NO:  3 

PRIME  CONTRACTOR 

MONT. DEPT.  OF  TRANSPORTATION  MANAGER 

ORIGINAL 

AWARD  DATF 

PERCENT  PERCENT  X CONST. 

X rONT. 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

WORK  BEG. 

PROJECT 

TIME 

AWARD  AMT.  PAYMENTS 

PROJ.COMP. 

COMPLETE 

USED 

im vm~~' 

i 

111,348  % 106,028 

06/14/91 

100.0 

BY  11/01/90 

PCCP  REHABILITATION 

DIAMOND  SURFACING, INC 

10/05/90 

F.P.M.  MAART , WILLIAM  C. 

11/15/90 

PHONE  NO. 549-6491 

$ 

4,633,334  i 3,165,003 

**11/28/91 

68.3 

55.0 

6,  GS,  l PMS 

WESTERN  MATERIALS,  INC. 

03/11/91 

F.P.M.  WILLIAMS,  JAMES  R. 

03/28/91 

PHONE  NO. 721-1769 

$ 

2,024,808  $ 1,876,688 

**09/28/9! 

92.7 

72.9 

CRUSH  l STOCKPILE  6RAVEL 

SCHELL IN6ER  CONST  CO. 

03/11/91 

F.P.M.  CHRISINGER, KENNETH  L 

04/16/91 

PHONE  NO. 756-9056 

$ 

398,530  $ 358,272 

♦*09/30/91 

89.9 

BY  11/01/91 

CRUSH  l STOCKPILE  GRAVEL 

PERFECT  CONCRETE,  INC 

03/11/91 

F.P.M.  COLYER,  SUSAN  C. 

05/06/91 

PHONE  NO. 258 -6853 

$ 

411,975  * 228,510 

**09/30/91 

55.5 

BY  11/01/91 

SIGNING,  l SIGNALS 

MONTANA  LINES,  INC 

03/29/91 

F.P.M.  TOMBRINK,  DAN 

/ / 

PHONE  NO. 756-7023 

$ 

269,629  $ 2,693 

**09/28/91 

1 .0 

INTERSECTION  IMPROVEMENTS 

A-l  PAVING,  INC. 

04/09/91 

F.P.M.  CHRISINGER, KENNETH  L 

04/22/91 

PHONE  NO. 756-7056 

$ 

321,654  $ 299,074 

06/27/91 

100.0 

43.3 

BRIDGE  DECK  SEALING 

TAMIETTI  CONSTRUCTION  CO. 

06/04/91 

F.P.M.  CHRISINGER, KENNETH  l 

06/18/91 

PHONE  NO. 756-7056 

07/08/91 

BY  09/06/91 

♦*  ESTIMATED  COMPLETION  DATE  ONLY 


DAJE: 08/07/?! 


PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION 

T BR'. ' lUTT.  -tl  W TO"  HJREIA" 

0.000 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/91 
***  MISSOULA  DISTRICT  *** 

PRIflrCORTRACTOP 

MM- 

TYPE  OF  WORK  CONTRACT  CONTRACTOR 

AWARD  AMT.  __  PAYHENIS... 


PAGE  NO:  9 

fiORT;DFFT;'0F“TRANSPORTATTOR"RARAGFR 

m\W  DATT  “ ' PERCENT " PERCENT ' Y CONST."  Y PONT. 
WORK  BEG.  PROTECT  TIME 

PRO J. COMP.  COMPLETE  USED 


» 63,668  $ AO, 273 


100.0 


RTF  7-2(13)95 

MADISON  ST.  BR.  - MISSOULA 
RTM  8113(A) 

HIGGINS  AVE.  BR.  - MISSOULA 


RT  81008(1) 

ALBERTON  - NINENILE  (2  LOG’S.) 


F-FH  5-4(9)168  1 FH  12-1(3) 
FORTINE  - N. 


RS  269-1(9)0 
HAMILTON  - CORVALLIS 


STR.  REHAB. 


FRONTIER-WEST,  INC. 


06/0A/91  F.P.M.  CHEZICK,  LAWRENCE  J. 

07/29/91  PHONE  NO. 826-9957 

**09/28/91  BY  10/15/91 


0.000 

$ 165, 02A  $ 

1,650 

1.0 

STR.  REM. (2),  G,  GS,  1 PMS 

WESTERN  MATERIALS, 

, INC. 

06/09/91 

F.P.M.  COLYER,  SUSAN 

06/13/91 

PHONE  NO. 258-6853 

O.AOO 

$ 113,138  $ 

95,859 

**09/28/91 

BA. 7 

6,  6S,  PMS,  & STR. 

WASHINGTON  CONSTRUCTION 

07/02/91 

F.P.M.  PIEDALUE,  EUGENE  R 

/ / 

PHONE  NO. 88 1-22 13 

A.  899 

$ A, AA7,A91  $ 0 

**10/30/92 

0.0 

WIDEN  l PMS  OVERLAY 

A-l  PAVING,  INC. 

07/11/91 

08/05/91 

F.P.M.  JOHNSON,  ROBERT  L 
PHONE  NO. 821 -9968 

A.  793 

$ 1,593,355  $ 

0 

**10/16/91 

0.0 

BY  09/01/91 


TTCSSBlOr  DISTRICT  TOTALS! 


■■***  BOfTE'DISTRICf****  — 


py.ir 


RS  911-1(3)0 

G,  GS,  PMS,  l STR’S. 

PIONEER  READY  MIX 

08/08/89 

F.P.M.  McCORMICK, THOMAS 

SPRINGHILL  ROAD 

08/21/89 

PHONE  NO. 266-3925 

6.300 

i 2,938,801  * 2,959,939 

09/28/90 

100.0 

F 29-2(8)93 

WIDENING,  PMS  OVERLAY,  S i C 

JIM  GILMAN  EXCAVATING  INC. 

09/05/89 

F.P.M.  ENGSTEDT,  CARL 

OVANDO  - E. 

10/05/89 

PHONE  N0.999-632o 

12.200 

$ 9,063,798  $ 9,263,225 

**09/09/91 

98. 0 

»»  ESTIMATED  COMPLETION  DATE  ONLY 


MIE:08/07/?l 


PROJECT  NUMBER  HILEA6E 

f RO if  CT  DESIGN  ATI  ON_ 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/91 

***  BUTTE  DISTRICT  ***  PAGE  NO:  5 

PRIRrCCraCTBR  fflNOEPTrOF'TRANSPORTBTTOOaiMGER 

TO1B1WI-  MTF  * ~ FEK  tWT ' PERCENT  ’ T CONST."  V CUNT. 

TYPE  OF  WORK  CONTRACT  CONTRACTOR  WORK  BE6.  PROJECT  TIME 

AWARD  AMT.  PAYMENTS  PROJ.COMP.  COMPLETE  USED 


IR  15-2(57)99 
BUXTON  - S. 


PMS  OVERLAY,  S & C 


16.6V? 


JIM  6ILMAN  EXCAVATING  INC. 
$ 3,826,188  $ 3,757,995 


12/15/89  F.P.M.  HELD.  TERRY  (ACTING) 

02/05/90  PHONE  NO. 999-2903 
**09/09/91  98.0  79.3 


BR  9039(1)  STR.  & APPR'S. 

YELL.RV.  - N.H.  OF  PINE  CREEK 

1.510 


COP  CONSTRUCTION  CO. 
807,018  $ 789,397 


02/02/90  F.P.M.  HERMAN,  TED  (ACTING) 

03/01/90  PHONE  NO. 222-8110 

06/05/91  100.0  66.1 


BR  9020(8)  STR.  I APPR'S. 

W.FK.ROCK  CR.-E.OF  SKALKAHO 
BR  9020(9) 

HID  FK  ROCK  CR  - SH  OF  P BURG 

0.217 


BINKERD  CONSTRUCTION,  INC. 


02/27/90  F.P.M.  GILMAN,  ROBERT 

09/03/90  PHONE  NO. 999-3229 

06/07/91 


330,285  $ 331,391 


100.0 


90. B 


IR  15-3(98)193 
ELK  PARK  - BOULDER 

20.100 


EROSION  CONT.  6 PMS  OVERLAY 

$ 


GLENN  REHBEIN  EXCAVATING, INC. 
1,177,910  $ 1,196,287 


09/02/90  F.P.M.  HUNTER. LARRY 

05/07/90  PHONE  N0.792-1797 
05/17/91  100.0 


90.6 


RTF  96-7(3)68  SEAL  & COVER 

E.  OF  HISE  RIVER  - E. 

5.700 


JIM  GILMAN  EXCAVATING  INC. 
1,399,291  $ 1,308,702 


05/09/90  F.P.M.  WILLIAMS,  PAUL 

08/06/90  PHONE  N0.6B3-6290 

**09/09/91  97.0  86.7 


RT  22(11) 

WHITEHALL  - W. 

RT  22(12) 

ELK  PARK  FRONTAGE  RD. 

RTF  69-1(6)0 
WHITEHALL  - KEBB'S  JCT. 

RTS  359-1(1)0 
KEBB'S  JCT.  - CARDWELL 
RTS  991-2(1)9 

CRACKERVILLE  - OPPORTUNITY 


LEVELING,  S l 


30.900 


JIM  GILMAN  EXCAVATING  INC. 


05/09/90  F.P.M.  WILLIAMS,  PAUL 

08/06/90  PHONE  NO. 683-6290 

**09/09/91  BY  / / 


0 $ 0 


0.0 


♦♦  ESTIMATED  COMPLETION  DATE  ONLY 


!M:0B/Q7/?1 


PROJECT  NUMBER 
PROJECT  DESIGNATION 


RTF  8-1(14)25 
I HI.  U.  OF  MacDONALD  PASS 


RS  540-1(7)27 
DEEP  CREEK  BR.  - N. 


F-86-K1014 
BRID6ER  CANYON  ROAD 


BRF-F  84-1(5)8 

MADISON  RV.  - E.  OF  NORRIS 


SMP  199(90) 

MAINT.  STOCKPILE  - DIST.  12 


SMP  3499(90) 

MAINT.  STOCKPILE  - DIST.  »2 


F 0-2(29)46 

EAST  HELENA  - E.  I U. 


M 1816(5) 


MILEAGE 


0.000 


0.647 


0.340 


0.000 


0.000 


0.000 


3.951 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/91 


***  BUTTE  DISTRICT  »** 

PRTHrCONTRBCTOR 

PAGE  NO:  6 

'ROROFFTrOF'TRfiRSPORTflTIOR  HARAGFR 

TYPE  OF  WORK 

DRism 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

AWARD  DATT 
WORK  BEG. 
PROJ.COMP. 

RDRtFNT  pmT'V CONST T CONI'. 
PROJECT  I IMF 

COMPLETE  USED 

FROST  HEAVE  REPAIR 

RIVERSIDE  CONTRACTING 

$ 237,517  $ 252,538 

08/07/90 

09/13/90 

06/19/91 

F.P.fl.  DOUGHERTY,  HUGH  (ACT 

PHONE  NO. 494-3224 

100.0  42.2 

6,  GS,  PHS,  l PIPE 

t 

SWAN  AND  SONS  CONST.  CO. 

567,017  $ 513,858 

08/07/90 

09/04/90 

**09/09/91 

F.P.M.  SAUNDERS, LESLIE 
PHONE  NO. 222-8199 

90.6 

163.3 

ALIGNMENT  CHANGE 

$ 

KM  CONSTRUCTION  CO.,  INC. 

179,840  * 162,828 

08/29/90 

09/24/90 

06/12/91 

F.P.M.  McCORMICK, THOMAS 
PHONE  NO. 266 -3925 

100.0 

88.9 

STR.  t APPR'S. 

$ 

COP  CONSTRUCTION  CO. 

1,735,825  ♦ 1,232,576 

10/05/90 

11/02/90 

**08/30/91 

F.P.M.  WIEBE,  HAROLD 

PHONE  NO. 685-3290 

71.0 

60.8 

CRUSH  j,  STOCKPILE  GRAVEL 

i 

JIM  GILMAN  EXCAVATING  INC. 

277,500  $ 317,378 

12/14/90 

01/28/91 

07/31/91 

F.P.M.  ENGSTEDT,  CARL 

PHONE  NO. 444-6326 

1 00 . 0 

CRUSH  l STOCKPILE  GRAVEL 

$ 

LA  CONSTRUCTION 

79,500  $ 80,649 

12/14/90 

04/30/91 

06/29/91 

F.P.M.  SAUNDERS, LESLIE 
PHONE  NO. 222 -8 199 

100.0 

BY  06/30/ 

PCCP  8,  STR.  REHAB. 

i 

DICK  ANDERSON  CONSTRUCTION 

1,388,575  * 782,329 

03/11/91 

04/15/91 

**09/28/91 

F.P.M.  EN6STEDT,  CARL 

PHONE  NO. 444-6326 

56.3 

50.4 

6,  GS,  PMS 

JIM  GILMAN  EXCAVATING  INC. 

03/11/91 

F.P.M.  HELD,  TERRY  (ACTING) 
PHONE  NO. 494-2403 

**  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/91 


DATE : 08/07/9 1 

♦ *♦  BUTTE  DISTRICT  *** 

PAGE  NO:  7 

PRTRrCORTRACTOR 

HORT.DEPTT'OF'TRANSPORTATION' MANAGER 

PROJECT  NUMBER  HILEA6E 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

DR1D1M 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

AWARD  DATF 
WORK  BEG. 
PRQJ.CQMP. 

RERtW  PERCENT  \ CONST . \ CUNT . 
PROJECT  TIME 

COMPLETE  USED 

EnTABETTr  WARPER"  AVF.  - DBTTF 

0.946 

$ 684,397  t 612,932 

W/2F/91 

**10/04/91 

89.6  83.6 

RS  284-3(2)16 
BROADWATER  CO.  LINE 

- S.E. 

22.329 

6S,  PMS,  S i C 

$ 

JIM  GILMAN  EYCAVAT1N6  INC, 

595,188  $ 548,780 

03/11/91 

03/21/91 

**10/04/91 

F.P.M.  O'BRIEN, MURRAY  (ACT) 
PHONE  NO. 494-3224 

92.2 

82.2 

RRP  4139(66)  U1 

VAR.  LOG'S.  - DIST. 

11  l 12 

0.000 

RR  SIGNING  6 PVMT.  MKGS. 

$ 

MONTANA  LINES,  INC 

423,657  $ 252,648 

04/09/91 

06/10/91 

**11/07/91 

F.P.M.  DOUGHERTY,  HUGH  (ACT 
PHONE  NO. 494-3224 

59.6  BY 

11/01/91 

HES  11-1(20)21 

S.  OF  EMIGRANT 

0.380 

SLOPE  FLATTEN,  l DELINEATION 

% 

STAND1SH  CONSTRUCTION 

58,383  $ 7,740 

04/09/91 

07/13/91 

**09/09/91 

F.P.M.  SAUNDERS, LESLIE 

PHONE  NO. 222-8199 

13.3 

156.7 

HES  50-2(26)63 
GALLATIN  CANYON 

0.607 

GUARDRAIL  INSTALLATION 

$ 

ONE  WAY  SIGN  AND  CONST.  INC. 

23,707  ♦ 27,821 

05/02/91 

06/17/91 

06/29/91 

F.P.M.  SAUNDERS, LESLIE 

PHONE  NO. 222-8199 

100.0 

95.0 

IR  15-4168)193 

CEDAR  ST.  INTERCHANGE-HELENA 

0.000 

TRAFFIC  SI6NALS 

♦ 

SKINNER  ENTERPRISES 

45,884  ♦ 461 

06/04/91 
/ / 

**11/30/91 

F.P.M.  ENGSTEDT.  CARL 

PHONE  NO. 444-6326 

1.0 

F 8-4(14)57 

WINSTON  - N. 

8.300 

MILL,  FILL,  PMS  OVERLAY 

$ 

RIVERSIDE  CONTRACTING 

2,272,172  $ 126,080 

06/04/91 

07/22/91 

07/22/91 

F.P.M.  McCORMICK, THOMAS 

PHONE  NO. 266 -3925 

100.0 

16.7 

RS  278-1(6)0 

JACKSON  INTERCHANGE 

- W. 

8.700 

G,  GS,  & PMS 

$ 

JIM  GILMAN  EYCAVATING  INC. 

1,821,855  $ 18,219 

06/04/91 

/ i 

**06/30/92 

F.P.M,  WILLIAMS,  PAUL 

PHONE  NO. 683-6290 

1.0 

« ESTIMATED  COMPLETION  DATE  ONLY 


DAIE:08/07/91 


PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDIN6  07/31/91 

»**  BUTTE  DISTRICT  ***  PAGE  NO:  3 

“"'PRIfiE’CONTRACTOR  H0RT7DEPT~"uF~TliflRSP0RTfiTI0fr  MANAGER 

BR115JM  m\W  MTF  ' * PIRTOfT ” PERCENT ' X ERNST”.  ‘ ' X EDNT. 

TYPE  OF  WORK  CONTRACT  CONTRACTOR  WORK  BEG.  PROJECT  TIME 

AWARD  AMT.  PAYMENTS  PROJ.CQMP.  COMPLETE  USED 


M 1805(A)  G,  GS,  PMS 

HOLMES  AVE.  - BUTTE 

1.598 


JIM  GILMAN  EXCAVATING  INC. 
899,903  $ 35,539 


04/09/91  F.P.M.  HELD,  TERRY  (ACTING) 

07/89/91  PHONE  NO. 999-8903 
**10/88/91  9.8  6.7 


RTF  8-1(15)83  PMS  OVERLAY,  S l C 

MacDONALD  PASS  <H.  SIDE) 

RTF  13-5(1)93 
THREE  FORKS  - W. 

RTF  89-9(19)83 
HARRISON  AVE.  - BUTTE 
RTF  89-9(15)78 
BUTTE  - S. 

RTF  69-1(7)38 
BOULDER  - S. 

RTS  889-1(1)0 

N.  MONTANA  AVE.-  N.  OF  HELENA 
RTS  518-1(1)0 
MONTANA  CITY  ROAD 
RT  97586(1) 

CENTENNIAL  DR.-  W.  OF  BUTTE 
RTH  1801(1) 

BREWERY  BYPASS  - BUTTE 
RTH  5809(9) 

N.  MONTANA  AVE.-  HELENA 

39.868  * 


JIM  GILMAN  EXCAVATING  INC. 

06/09/91 

F.P.M.  WILLIAMS,  PAUL 

/ / 

PHONE  NO. 683- 6890 

**10/88/91 

8,050,998  * 80,510 

1.0 

IR  15-1(78)69  PARTIAL  INTERCHANGE  LIGHTING 

N.  DILLON  INTERCHANGE 
IR  90-9(90)889 

CONTINENTAL  DRIVE  INT.-  BUTTE 

0.000  $ 


HES  59-8(3)50  SLOPE  FLATTENING  6 SIGNING 

N.  OF  RIN6LING 

0.799  $ 


SKINNER  ENTERPRISES 

07/02/91 

F.P.M.  HUNTER 

, LARRY 

/ / 

PHONE  NO. 788-1 

?9T 

**11/08/91 

818,590  $ 8,186 

1.0 

LA  CONSTRUCTION 

07/08/91 

F.P.M.  SAUNDERS, LESLIE 

/ / 

PHONE  NO. 888-8199 

97,309  $ 

0 

**09/09/91 

0.0 

**  ESTIMATED  COMPLETION  DATE  ONLY 


DATE:O0/O7/91 


PROJECT  NUMBER 
PROJECT  DESIGNATION 


F 19-1116)8 

MAIN  & COMMERCIAL  - ANACONDA 


RS-BRS  231-1(3)0 
6REEN  MEADOR  DR.  - HELENA 


MTFD1BTR1IT  TOTALS':' 


RTF-BRF  29-1(29)23 
6REEN0U6H  HILL  - N. 


F-BRF  29-9(8)117 
SIMMS  - H. 


RTF  10-2(17)73 
BIG  SANDY  - N.&  S. 


RTH  5210(5) 

1ST  AVE.  N.  - GREAT  FALLS 


F 1-9(12)279 
MAIN  ST.  - SHELBY 
RTF  67-1(1)0 


HILEA6E 


0.000 


3.097 


3.936 


10.606 


16.100 


1.300 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/91 


TYPE  OF  WORK 


TRAFFIC  SIGNALS  & SIGNING 


G,  GS,  PMS,  L STR'S. 


G,  GS,  PMS,  S i C,  L STR. 


G,  6S,  PMS,  S l C 


6,  GS.  PMS,  L REPL.  STR'S. 
(W/PIPES) 


G.GS.PHS,  ST.  SEN.,  SAN. SEN. 
& HATER  SYS. 


PMS  OVERLAY,  t SAN.  SEWER 


$ 


$ 


V 


$ 


t 


t 


t 


***  BUTTE  DISTRICT  *** 

PAGE  NO:  9 

FRTHE  CONTRACTOR 

RDRT.DFPT.  OF'TRAHSPORTATTON  MANAGER 

uRlblNAl 

CONTRACT  CONTRACTOR 

AHARD  AMT.  PAYMENTS 

mwim~ 

WORK  BEG. 
PRO J. COMP. 

" 'PERCENT  * ' PERCENT  T CONST.'-  V CDNT. 
PROJECT  1 INF 

COMPLETE  USED 

PAVLIK  ELECTRIC  CO. 

26,895  $ 

0 

07/30/91 
/ / 

**10/30/91 

F.P.M.  DOUGHERTY,  HUGH  (ACT 

PHONE  NO. 999-3229 

0.0 

MARONICK  CONST.  CO., 

2,368,379  $ 

INC 

0 

07/30/91 
/ / 

**09/09/92 

F.P.M.  ENGSTEPT.  CARL 

PHONE  NO. 999-6326 

0.0 

3fr M5 . W"  

***  great  Falls  district  *** 

NELCON,  INC. 

08/08/89 

08/22/89 

F.P.M.  STEEN,  GARY 

PHONE  NO. 727-9350 

3,686,020  $ 9,235,159 

**09/09/91 

98.0 

95.1 

SK  CONSTRUCTION,  INC. 

10/02/89 

11/16/89 

F.P.M.  SMITH,  WALT 

PHONE  NO. 235-9936 

5,702,212  $ 5,933,679 

07/02/91 

100.0 

97.5 

RIVERSIDE  CONTRACTING 

09/02/90 

06/05/90 

F.P.M.  GREGORY,  DOUGLAS 
PHONE  NO. 355-9309 

6,193,598  $ 6,873,199 

06/26/91 

100.0 

99.3 

UNITED  MAT'LS  OF  GREAT  FALLS 

05/09/90 

06/12/90 

F.P.M.  THOMSON,  BOB 

PHONE  NO. 727 -9350 

2,986,963  » 2,929,697 

*♦09/09/91 

97.7 

89.1 

NELCON,  INC. 

06/09/90 

07/23/90 

06/18/91 

F.P.M.  LEO,  DENNIS 

PHONE  NO. 939-2970 

tt  ESTIMATED  COMPLETION  DATE  ONLY 


DATE:0B/07/9 1 


PROJECT  NUMBER 
PROJECT  DESIGNATION 
BTOT'-T.TT  


MILEAGE 


2.  OAR 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/91 

***  GREAT  FALLS  DISTRICT  *»*  PAGE  NO:lu 

PRIfTCORTRfiCTOR  HONTTDEPTrOF'TWRSPORTBTION'RARAGER 

"GMBm"  mW  WPERWPERtENT T CURST"."  V CUNT'. 

TVPE  OF  WORK  CONTRACT  CONTRACTOR  WORK  BEG.  PROJECT  TIME 

AWARD  AMT.  PAYMENTS  PROJ.COHP.  COMPLETE  USED 


i 706,390  * 660,789 


RS  228-2(9)30  G,  GS,  l BIT.  SURF  TRI.  (SST ) NELCON,  INC. 

5 MI.  S.  OF  FORT  BENTON  - S. 

9.208  t 2,180,755  t 2.205,553 


O6/0A/9O  F.P.h,  li'IDER SON , GLEN 

06  29/9< i fHGNE  NU.;22-5369 

**09/09/91  98.0  98.| 


RTF  24-4(10)127  PHS  OVERLAY 

SIMMS  - SUN  RIVER 

10.400 


RIVERSIDE  CONTRACTING 
* 2,099,435  t 1,933,223 


10/05/90  F.P.M.  SMITH,  WALT 

10/22/90  PHONE  NO. 235-9936 
**09/09/91  92.1  92.7 


F 1-3(181256  PMS  OVERLAY 

CUT  BANK  - E. 

F 1-3(191255 
MAIN  ST.  - CUT  BANK 

15.740 


RIVERSIDE  CONTRACTING 


12/14/90  F.P.M.  LEO.  DENNIS 

02/06/91  PHONE  NO. 434-2470 

**06/30/92 


3,292,027  ♦ 3,255,074 


98.0 


i.5 


SMP  399(90)  CRUSH  l STOCKPILE  GRAVEL  MONTGOMERY  CONSTRUCTION 

MAINT.  STOCKPILE  - DIST.  13 

0.000  $ 88,650  $ 84,641 


12/14/90  F.P.M.  THOMSON,  BOB 

02/19/91  PHONE  NO. 727-9350 

06/04/91  100.0  BY  06/30/91 


BR  9008(11)  STR.  1 APPR'S. 

TETON  RV.  - 1 MI.  S.  OF  LOMA 

0.134 


EDWARD  T.  COPPS  CONST. 
283,890  $ 2,838 


03/11/91  F.P.M.  WILMOT.  DOUG 

/ / PHONE  NO. 622-5369 
**10/04/91  1.0  22.8 


BR  9018(4)  STR.  I APPR'S. 

ST.  MARY  CANAL  - N.E.  OF  BABB 

0.491 


SLETTEN  CONSTRUCTION  CO. 
379,922  $ 303,933 


03/11/91  F.P.M.  ROONEY,  JOHN 

03/26/91  PHONE  NO. 439-2470 

07/26/91  100.0  63.3 


BR  9025(7) 


STR'S.K  APPR'S. 


MACKIN  CONSTRUCTION  CO 


03/11/91  F.P.M.  SPRINGER,  JAY 
PHONE  NO. 727-9350 


**  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOP  PERIOD  ENDING  07/31/91 


DATE:08/07/91 

***  GREAT  FALLS  DISTRICT  »** 

PAGE  NO: 1 1 

PRIME  contractor 

"ROROEPTT'GF'TRAHSPORTATTOfrHANAGEP 

PROJECT  NUMBER 

PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

ORIGINAL 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

AWARD  DATT 
WORK  BEG. 
PROJ. COMP. 

PERCENT  PERCENT  X CONST. 
PROJECT 

COMPLETE 

X CURT. 
TIME 

USED 

MUSTER.  1 TT.  FT.  MUSTER. 

0.377 

1 298,508  * 195,006 

04/04/91 

**08/28/91 

65.3 

65.6 

F 10-2110)62 

LOMA  - BIG  SANDY 

20.428 

G,  GS,  PMS,  6 STR'S. 

SLETTEN  CONSTRUCTION  CO. 

* 6,958,186  » 1,809,453 

03/11/91 

04/15/91 

**10/28/92 

F.P.M.  ENDERSON,  GLEN 

PHONE  NO. 622-5369 

26.0 

40.5 

RRP  4139(66)  U2 

VAR.  LOC’S.  - DIST.  »3 

0.000 

RR  SIGNING  6 PVMT.  HKGS. 

MONTANA  LINES,  INC 

* 178,301  $ 158,258 

04/09/91 

05/08/91 

**07/28/91 

F.P.M.  GREGORY,  DOUGLAS 
PHONE  NO. 355-4309 

88.8 

BY  10/01/9 

M 5712(3) 

14TH  AVE.  - HAVRE 

0.400 

6,  GS,  4 PMS 

BALTRUSCH  CONST.  CO., INC. 

$ 659,318  $ 378,738 

04/09/91 

05/06/91 

**09/28/91 

F.P.M.  TREFTZ,  GORDON 

PHONE  NO. 353-261 6 

57.4 

61.5 

F 3-4(4)101 

4 HI.  S.E.  OF  BROWNING  - S.E. 

9.200 

PMS  OVERLAY 

RIVERSIDE  CONTRACTING 

$ 1,381,992  $ 953,768 

05/02/91 

05/20/91 

**10/28/91 

F.P.M.  LEO.  DENNIS 

PHONE  NO. 434-2470 

69.0 

38.7 

F 24-3(19)83 

ROGERS  PASS  - H. 

8.100 

MILL,  PMS  OVERLAY,  S 4 C 

RIVERSIDE  CONTRACTING 

» 2,533,616  $ 1,172,346 

06/04/91 

06/20/91 

**11/29/92 

F.P.M.  STEEN,  GARY 

PHONE  NO. 727-4350 

46.3 

BY  10/15/91 

RS  218-1(3)19 

E.  OF  CONRAD  - E. 

5.910 

WIDENING,  PMS  OVERLAY 

RIVERSIDE  CONTRACTING 

t 1,060,439  $ 257,725 

06/04/91 

06/17/91 

**09/01/91 

F.P.M.  HICKMAN,  TERRY 

PHONE  NO. 278-7931 

24.3 

26.2 

RTS  221-1(1)24 

MAIN  ST.  - DUTTON 

RTS  365-1(4)0 

PMS  OVERLAY,  S 4 C 

SLETTEN  CONSTRUCTION  CO. 

06/04/9! 

/ / 

**06/28/91 

F.P.M.  WICKMAN,  TERRY 

PHONE  NO. 276-7931 

**  ESTIMATED  COMPLETION  DATE  ONLY 


PfiIE:Q8/07/?l 


PROJECT  NUMBER  MILEA6E 

PROJECT  DESIGNATION 



RT  81005(1) 

BRADY  - COLLINS  (FRONTAGE  RD.) 

RT  81006(1) 

BRADY  - MIDWAY  (FRONTAGE  RD. ) 

17.640 


TYPE  OF  WORK 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/91 
***  GREAT  FALLS  DISTRICT  *** 

PRTflr CONTRACTOR 

WIB1M 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 


PAGE  NO: I c1 

RORTTDFPTror  TRAN5P0PTATT0R  MANAGER 

AWARD'  GATT ' " FERCEAT ~ REAGENT  “ Y CONST'. ' _ Y CENT . 

WORK  BEG.  PROJECT  TiME 

PRO J. COMP.  COMPLETE  USED 


t 945,611  * 9,458 


1.0 


8.3 


IR  15-4(67)816  MILLING.  PMS  OVERLAY,  S i C,  RIVERSIDE  CONTRACTING 

SIEBEN  - AUGUSTA  INTERCHANGE  BR.  REHAB,  l EPOXY  STRIPING 

11.611  * 3,170,613  $ 


07/30/91  F.P.M.  THOMSON,  BOB 

/ / PHONE  NO. 787-4350 

*#09/09/9 1 0.0 


F 80-1(4)46 

RIPRAP  PLACEMENT 

S L L CONSTRUCTION,  INC. 

07/30/91 

F.P.M.  ENDPRSON,  GLEN 

ARROW  CREEK  BRIDGE 

/ / 

PHONE  NO. 688-5369 

0.000 

* 49,438  $ 0 

**09/06/91 

0.0 

HES  1-7(13)485 

INTERSECTION  LIGHTING 

MIDLAND  ELECTRIC  CO.  INC. 

07/30/91 

F.P.M.  GREGORY.  DOUGLAS 

US  8 - HARLEM 

/ / 

PHONE  NO. 355-4309 

0.000 

$ 14,000  * 0 

**09/80/91 

o.o 

GREAT  FALLS'  DTSTRIET  TOTALS': 


V AAjSATSST"  V GOER' W 
"ii»  GC^DTVElTSTdTCT  ***' 


7V.T 


F 1-8(13)467 

MINOR  WIDENING,  l PMS  OVERLAY 

RIVERSIDE  CONTRACTING 

08/08/90 

F.P.M.  SAIN,  LARRV 

MALTA  - W. 

4.908 

* 1,177,778  $ 1,178,108 

03/87/90 

07/19/91 

PHONE  NO. 653- 1050 

100.0 

1 00 . 0 

E 1-9(16)586  WIDENING,  6 PMS  OVERLAY 

PRINCE,  INC. 

08/87/90 

F.P.M.  LA  ROQUE.  ARCHIE 

GLASGOW  - W. 

04/04/90 

PHONE  NO. 888-9478 

RTF  1-9(88)541 

U.S.  8 - W.  END  OF  6LASG0H 

08/01/91 

13.694 

* 8,437,089  $ 8,331,313 

100.0 

95 

**  ESTIMATED  COMPLETION  DATE  ONLY 


DATE:08/07/91 


PROJECT  NUMBER 

PRO JECJ_  DESJ SNAJJ ON 

RRS  4130(63) 

B.N.R.R.  U-PASS'S  - BIST.  «4 


RTF  14-6(5)217 
SUMATRA  - E.  4 U. 


F-FLH  37-1(12)9 
BUSBY  - W. 


F-BRF  32-1(4)6  U2 
MACON  - N. 


RS  438-1(7)25  U2 
25  MI.  N.  OF  NASHUA  - N. 


F 20-1(4)0 
GLENDIVE  - N.E. 


F 23-3(4)100 
HAMMOND  - S.E. 


1R  94-5(25)105 


MILEAGE 


0.000 


29.200 


9.986 


0.000 


0.000 


10.562 


11.000 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/9! 


***  GLENDIVE  DISTRICT  ***  PAGE  N0:13 


"■pRIRrCONTRACTOR 

RONT.DEPTr'OF'TRARSPORTATIOR  MANAGER 

■ percent  - percent  - r const-.  - - v hint. 

PROJECT  TIME 

COMPLETE  USED 

TYPE  OF  WORK 

ORIGINAL 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

WARD  TOTF 
WORK  BEG. 
PROJ.COMP. 

UPGRADE  PUMPING  FACILITIES 

OLANDER  CONTRACTING  CO. 

02/27/90 

F.P.M.  GREUFE , LARRY 

05/15/90 

PHONE  NO. 653-1050 

$ 

396,357  * 360,172 

**09/09/91 

90.9 

123.2 

PMS  OVERLAY,  S 4 C 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

04/02/90 

F.P.M.  STEWART.  DONALD 

06/20/90 

PHONE  NO. 557 -2333 

$ 

1,597,633  * 1,307,338 

**09/09/91 

81.8 

BY  09/01/9 

G,  GS,  4 PMS 

KIEWIT  WESTERN  CO. 

05/04/90 

F.P.M.  STROHMAYER,  DUANE  J. 

07/09/90 

PHONE  NO. 232- 1093 

$ 

10,151,483  $ 6,157,279 

**06/30/93 

60.7 

67.1 

FENCING  1 SEEDING  (NEGOTIATED 

ASSINIBQINE  4 SIOUX  TRIBES 

05/29/90 

F.P.M.  QUALE,  K ENNETH 

TRIBAL  CONTRACT) 

07/09/90 

PHONE  NO. 365-2877 

( 

207,929  i 160,835 

**09/09/91 

77.4 

BY  / / 

FENCING  4 SEEDING  (NEGOTIATED 

ASSINIBQINE  4 SIOUX  TRIBES 

05/29/90 

F.P.M.  QUALE,  KENNETH 

TRIBAL  CONTRACT) 

07/09/90 

PHONE  NO. 365-2877 

$ 

69,566  $ 43,594 

**09/09/91 

62.7 

BY  / / 

PMS  OVERLAY 

BORDER  STATES  PAVING, INC. 

06/04/90 

F.P.M.  WOLF,  LARRY 

07/ 1 1 /90 

PHONE  NO. 365-5296 

$ 

2,184,786  * 2,199,075 

**10/04/91 

98.0 

102.0 

WIDENING,  4 PMS  OVERLAY 

BORDER  STATES  PAVING, INC. 

07/09/90 

F.P.M.  SWANSON,  ROBERT  E. 

08/20/90 

PHONE  NO. 232- 1093 

i 

2,821,024  $ 2,158,878 

**11/30/92 

76.5 

99,0 

MILL,  FILL,  4 PMS  OVERLAY 

PORTABLE  PAVERS,  INC. 

08/29/90 

F.P.M.  STEWART,  DONALD 

PHONE  NO. 557-2333 


♦*  ESTIMATED  COMPLETION  DATE  ONLY 


DAIE:08/07/?l 


PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION 

pwflTnrnrriHF-'tr. 

6.738 


TYPE  OF  WORK 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/91 
***  GLENDIVE  DISTRICT  *** 
PRIHrCORTRACTOR 
URlBlIffir 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 


$ 2,153,992  $ 1,982,155 


PAGE  NOMA 

ROROFPTrorTRANSPORTAnOR  MANAGER 

■ mw  datf ' • rattffr  ~ racer  ' r const:'  ■ r cdnt  . 

WORK  BEG.  PROJECT  TIME 

PROJ.COMP.  COMPLETE  USED 

"AP72T/9T' 

*♦09/28/91  92.0  80.0 


BRF  1-10(151629  STR.  L APPR'S. 

BO*  ELDER  CR.-  E.  OF  BROCKTON 

0.014 


CENTURY  COMPANIES,  JV  ’ 
236,588  $ 225,708 


10/05/90  F.P.M.  BALDWIN, JAMES 

03/20/91  PHONE  NO. 787-5701 

07/10/91  100.0  89.  9 


F 57-7(10)326 

PMS  OVERLAY,  l RUBBER  RR  XING  PORTABLE  PAVERS, 

INC. 

10/05/90 

F.P.M.  WOLF,  LARRY 

BUSINESS  LOOP 

- GLENDIVE 

11/07/90 

PHONE  NO. 365-5296 

F 98-1(1)0 
BUSINESS  LOOP 

- GLENDIVE 

2.555  * 1,609,727  $ 1 

,327,525 

**08/30/91 

82.7 

77.3 

F-BRF  32-1(9)6  U1 
MACON  - N. 


WIDENING,  PMS  OVERLAY,  & STR. 

10.391 


PRINCE,  INC. 

3,955,992  » 756,677 


10/05/90  F.P.M.  SAIN,  LARRY 

09/09/91  PHONE  NO. 653-1050 
**10/28/92  19.1  37.7 


F 57-5(19)171 
SAND  SPRINGS  - W. 


SLOPE  FLATTEN.,  PMS  OVERLAY, 
SIC 

8.116 


WASHINGTON  CONSTRUCTION 
5,090,677  $ 2,873,188 


10/05/90  F.P.M.  STEWART,  DONALD 

11/13/90  PHONE  NO. 557-2 j33 
**09/28/92  57.0  39.9 


1R  99-7(18)235 

WIBAUX  - E.  1 W. 

MILL,  FILL,  fc  PMS  OVERLAY 

PORTABLE  PAVERS, 

INC. 

RS  261-1(9)5 

5 HI.  N.  OF  WIBAUX  - N. 

12.662 

i 1,572,238  * 

638,033 

10/05/90  F.P.M.  WOLF,  LARRY 

09/08/91  PHONE  NO. 365-5296 

**09/28/91 


90.  b 


6 


RS  938-1(7)25  U1 

25  MI.  N.  OF  NASHUA  - N. 


G,  GS,  & PMS 

3.931 


WICKENS  CONSTRUCTION,  INC. 
i 1,291,965  $ 1,158,333 


10/05/90  F.P.M.  LA  ROQUE,  ARCHIE 

10/15/90  PHONE  NO. 228-9478 
**08/30/91  89.7  50.2 


»*  ESTIHATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/91 


DATE : 08/07/9 1 

***  GLENDIVE  DISTRICT  **# 

PAGE 

NO:  15 

PRIME  CONTRACTOR 

MONT. DEFT.  OF  TRANSPORTATION  HANAGFR 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

DRITTIM 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

AWARFMTF" 
WORK  BEG. 
PROJ.COMP. 

PERCENT  PERCENT  1 CONST. 
PROJECT 

COMPLETE 

Y CONIC 
TIME 

USED 

SMP  1099(90) 

MAINT.  STOCKPILE  - DIST.  »4 

0.000 

CRUSH  l STOCKPILE  GRAVEL 

$ 

CENTURY  COMPANIES,  JV 

203,600  $ 202,292 

12/14/90 

05/07/91 

06/22/91 

F.P.M.  BALDWIN. JAMES 

PHONE  NO. 787-5701 

100.0 

BY  06/30/9 

F 25-1(17)9 

9 HI.  N.  OF  CIRCLE  - N. 

7.971 

G,  GS,  PMS,  t STR. 

$ 

SK  CONSTRUCTION,  INC. 

5,287,949  $ 2,518,763 

12/14/90 

02/12/91 

#*08/30/92 

F.P.M.  FRIEND,  DAVE 

PHONE  NO. 365-2877 

47.6 

27,  B 

RS  248-2(3)12 

DANIELS  CO.  LINE  - E. 

13.146 

BS,  t PMS 

$ 

CENTURY  COMPANIES,  TV 

1,121,800  * 82,307 

03/11/91 

06/24/91 

**10/28/91 

F.P.M.  LA  ROQUE,  ARCHIE 
PHONE  NO. 228-9478 

7.3 

31.7 

BR  9011(9) 

DIVERSION  CANAL  - INTAKE 

0.110 

STR.  1 APPR'S. 

$ 

EDWARD  T.  CORPS  CONST. 

239,293  $ 149,853 

03/11/91 

03/27/91 

**09/28/9! 

F.P.M.  QUALE,  KENNETH 

PHONE  NO. 365-2877 

62.6 

41 .7 

BRF  42-3(10)73  U1 

MILK  RIVER  - S.  OF  GLASGOW 

0.240 

STR.  REPL. 

t 

SLETTEN  CONSTRUCTION  CQ. 

982,545  i 568,815 

03/11/91 

04/01/91 

*#11/29/91 

F.P.M.  BACON,  DAVE  W.  (ACT) 
PHONE  NO. 365-2877 

57.9 

35.8 

BR  9042(8) 

USRS  MAIN  CANAL  - SAVAGE 

0.000 

STR.  1 APPR'S. 

$ 

TRACY  COWDREY  i ASSOC. 

119,518  $ 1,195 

03/29/91 
/ / 

**05/30/92 

F.P.M.  QUALE,  KENNETH 

PHONE  NO. 365-2877 

1.0 

HES  27-2(8)44 

N.  OF  BAKER 

0.600 

REPLACE  STOCKPASS'S 

$ 

RAINBOW  CONSTRUCTION 

98,933  $ 100,211 

04/09/91 

04/22/91 

06/10/91 

F.P.M.  SCHNEIDT , JOE 

PHONE  NO. 828-4025 

100.0 

55.6 

RRP  4139(66)  U3 

RR  SIGNING  l PVMT.  MK6S. 

MARK  RITE  LINES  OF  MONT., INC 

04/09/91 

F.P.M.  WOLF,  LARRY 

PHONE  NO. 365-5296 


*»  ESTIMATED  COMPLETION  DATE  ONLY 


DAJE:08/0?/?l 


PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION 

w.'tTrr.'-'DiB'r'ivriT"' ~ 

0.000 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTROCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/91 


**♦  GLENDIVE  DISTRICT  ***  PAGE  NO:lt 

— PRIHE"CORTRACTOB  HORTTDEPTrOF'TfifililSPOPTfiTTON'HfiNBGPR 

* ■ ' totcim  mm  datt  ■ ' T'ERtEUT" " percent" ' t to  ~T  mr. 


TYPE  OF  WORK 

CONTRACT 
AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

WORK  BEG. 
PROJ.COMP. 

PROJECT 

COMPLETE 

TIME 

USED 

t 325,456 

t 57,223 

"""06717791" 

**10/28/91 

17.6 

BY  11/01/9 

F 1-10(23)581  PMS  OVERLAY 

WOLF  POINT  - U. 

10.554 


BORDER  STATES  PAVING, INC. 
2,788,279  $ 29,363 


04/09/91  F.P.M.  BALDWIN, JAMES 

06/13/91  PHONE  NO. 787-5701 
**07/30/92  1.1  30.0 


HES  2-1(14)4  REALIGN  INTERSECTION  PORTABLE  PAVERS,  INC. 

N.E.  OF  MILES  CITY 

0.000  I 234,378  $ 78,106 


04/09/91  F.P.M.  STEWART,  DONALD 

07/01/91  PHONE  N0.557-2j33 
**10/04/91  33.3  20.4 


RS  341-1(2)0  GS 

HAXBY  RD.  - N.E.  OF  JORDAN 

20.026 


SHUMAKER  TRUCKING  AND  EYC. 
1,101,573  $ 424,172 


04/09/91  F.P.M.  FRIEND,  DAVE 

05/28/91  PHONE  NO. 365-2877 
**10/28/91  38.5  34.4 


BR  9036(11)  STR.  I APPR’S. 

WOODY  ISLAND  COULEE 

0.187 


COP  CONSTRUCTION  CO. 
397,758  $ 121,592 


05/02/91  UNASSIGNED 
06/03/91 

**11/17/91  30.6 


56.7 


F 37-2(9)63 
ASHLAND  - E. 


PMS  OVERLAY,  MIN.  HID.,  S 4 C BORDER  STATES  PAVING, INC. 


13.600 


3,202,006  t 43,974 


06/04/91  F.P.M.  SWANSON,  ROBERT  E. 

07/02/91  RHONE  NO. 232-1093 
**06/28/93  1.4 


RS  253-1(3)1 
1 MI.  N.  OF  TERRY  - N. 


LEVELIN6,  S 4 C 


15.574 


PORTABLE  PAVERS,  INC. 
572,974  $ 52,045 


06/04/91  F.P.M.  WOLF,  LARRY 

06/24/91  PHONE  NO. 365-5296 
**08/28/91  9.1  BY  09/01/91 


RTF  1-8(14)458 
W.  OF  MALTA  - W 
PTF  22-2(11)58 


LEVELING,  RUT  FILLING,  S l C PORTABLE  PAVERS,  INC. 


06/04/91  F.P.M.  BALDWIN, JAMES 

07/02/91  PHONE  NO. 787-5701 

**09/28/91 


»*  ESTIMATED  COMPLETION  DATE  ONLY 


DATE : 0B/07/9 1 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/91 
***  6LENDIVE  DISTRICT  <tt 


PAGE  N0:'; 7 
'flnflOEPTT’OrTRARSPORTATTON  MANAGER 
r:  TEW. 

TIME 
USED 


PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

CONTRACT 
AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

AWAPTMTF 
WORK  BEG. 
PRDJ.COMP. 

~ PERT  tTTT  " PERCENT  * V 1 
PROJECT 

complete 

joirunwE'-'F. 

RTF  23-1 (14)88 

EG  MI.  S.  OF  MILES  CITY  - S. 

25.900 

$ 

037,989 

t 

8,378 

1 .0 

RTF  27-3(9168 

LEVELING,  PHS  OVERLAY,  S l C 

PORTABLE  PAVERS 

, INC. 

06/09/91 

F.P.M.  WOLF.  LARRY 

WIBAUX  - S. 

07/22/91 

PHONE  NO. 365-5296 

20.000 

t 

529,121 

i 

5,291 

**09/28/91 

1.0 

F 27-2(6)29 

SLOPE  FLATTENING 

PYLE  INC. 

07/02/91 

F.P.M.  SCHNEI0T,  JOE 

S.W.  OF  BAKER 

07/29/91 

PHONE  NO. 828-9025 

1.500 

$ 

128,139 

% 

0 

**11/30/91 

0.0 

BR  9013(7) 

STR.  1 APPR'S. 

MACKIN  CONSTRUCTION  CO 

07/02/91 

F.P.M.  SCHNEIDT,  JOE 

PENNEL  CR.-16  MI.  NW  OF  PLEVNA 

/ / 

PHONE  NO. 828-9025 

0.208 

$ 

160,168 

$ 

0 

**11/15/91 

0.0 

26.7 


BV  11/15/91 


GtEMfl  DISTRICT  THAIS': 5T.F 

i»i-BIIf[Illes-DTST(JTCT-»iii 


F-BRF  19-9(7)138 

G,  GS,  PMS,  S & C 

SLETTEN  CONSTRUCTION  CO. 

10/02/B9 

F.P.M.  OPIE,  BRUCE  E. 

LAVINA  - W. 

8.535 

$ 9,008,792  t 9,226,729 

11/07/89 

**09/09/91 

PHONE  NO. 856-9897 

98.0 

101.6 

RS  319-1(7)26 

G,  GS,  PMS,  S l C 

WASHINGTON  CONSTRUCTION 

02/02/90 

F.P.M.  RUSSELL. RONALD 

BUSBY  - S.  (N.  SECT.) 

03/26/90 

PHONE  NO. 665-3919 

CT-RS  319-1(9)18 

BUSBY  - S.  (S.  SECT.) 

19.391 

$ 5,799,000  $ 6,276,809 

♦*09/09/91 

98.0 

85.6 

♦*  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/91 


DATE : 08/07/9 1 

***  BILLINGS  DISTRICT  *** 

PAGE  NO: 1G 

PRIME  CONTRACTOR 

RORT.DEPT.'OF'TRARSPORTATION  MANAGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEA6E  TYPE  OF  WORK 

ORIGINAL 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

" MT  DATT  ‘ * PERCENT'  PERCENT' " Y EONEr.  ‘ * Y CDN7". 
WORK  BEG.  PROJECT  TIME 

PRO J. COMP.  COMPLETE  USED 

r-wrw?mw 

JUDITH  GAP  - N. 

FT,  DR,  PflB,  PKS 

10.000 

PRINCE,  INC. 

t 9,355,252  * 9,082,517 

■ " * WWW  " ' r.  P".  N . ' " TT  LEEV,  RDMD 

07/05/90  PHONE  NO. 923-5294 
**09/09/91  93.7  113.3 

BR  9099(91 

STR.  & APPR'S. 

COP  CONSTRUCTION  CO. 

05/09/90 

F.P.M.  STUDEBAKEft,  RAYMOND 

YELLOWSTONE  RV.-S.E.  GREYCLIFF 

06/07/90 

PHONE  NO. 252-7329 

0.366 

$ 

710,938  » 682,063 

06/13/91 

100.0 

73.9 

RTF  16-1(21)12 

6,  GS,  l PMS 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

07/09/90 

F.P.M.  SLOE,  DAVID  A. 

BILLINGS  - N. 

F 16-1(25)22 

07/25/90 

**06/30/92 

PHONE  NO. 298-3927 

17  MI.  N.  OF  BILLINGS  - N. 

11.366 

1 

6,922,337  $ 6,938,853 

98.0 

116.5 

RTF  61-3(7)39 

WIDENING,  PMS  OVERLAY,  S l C 

SLETTEN  CONSTRUCTION  CO. 

07/09/90 

F.P.M.  SAC1S,  RAY 

GRASSRANGE  - N.  IS. 

F 61-3(9)96 

08/10/90 

**05/30/92 

PHONE  NO. 428-2127 

N.  OF  GRASSRANGE 

11.592 

$ 

3,797,739  $ 3,028,727 

79.8 

72. B 

1R  90-9(79)593 

WYOLA  - S. 

IR  90-9(75)599 

WYOMING  LINE  - N. 

MILLING,  l PMS  OVERLAY 

PORTABLE  PAVERS,  INC. 

07/09/90 

F.P.M.  NEVILLE,  GARY 

08/06/90 

**09/09/91 

PHONE  NO. 732-4972 

BY 

11/01/90 

10.992 

$ 

3,872,535  $ 3,816,191 

98.0 

BR  9056(0) 

YELL.  RV.  - E.  OF  M0SSMA1N 

0.360 

STR.  1 APPR'S. 

SLETTEN  CONSTRUCTION  CO. 

08/07/90 

09/31/90 

F.P.M.  TAYLOR,  DONALD 

PHONE  NO. 252-9735 

» 

1,570,757  % 1,158,129 

**10/09/91 

73.7 

68.9 

IR  99-1(51)29 

POMPEYS  PILLAR  - CUSTER 

22.789 

MILL,  FILL,  & PMS  OVERLAY 

$ 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

08/29/90 

09/17/90 

F.P.M.  OPIE,  BRUCE  E. 

PHONE  NO. 856-409" 

6,536,119  $ 6,615,516 

**09/30/91 

98.0 

62.1 

»*  ESTIMATED  COMPLETION  DATE  ONLY 


DATE:Q8/07/91 


PROJECT  NUMBER 
PROJECT  DESIGNATION 


MILEA6E 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/9! 
m BILLINGS  DISTRICT  *** 

PRIfrCQRTRACTOR 

UmiM 

TYPE  OF  WORK  CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 


PAGE  NO : 1 9 

HOHT:DEpT:-0F-TRfiNgp0pTATTDR  MANAGER 

■ mw  tott  ' ‘ pmr ' mmr _ y cdnst.  * ■ v cm  . 

WORK  BEG.  PROJECT  TIME 

PROJ.COMP.  COMPLETE  USED 


IR  90*9(711509 

PMS  OVERLAY 

BORDER  STATES  PAVING, INC. 

10/05/90 

CROW  AGENCY  INTCH.  - S. 

03/27/91 

7.917 

i 6,139,568  $ 2,100,240 

*♦11/30/91 

SMP  299(90) 

CRUSH  l STOCKPILE  GRAVEL 

FISHER  SAND  AND  GRAVEL  CO. 

12/14/90 

MAINT.  STOCKPILE  - DIST.  15 

03/06/91 

0.000 

» 469,888  $ 429,496 

**10/04/91 

RS  500-2(2)19 

G,  6 6S 

AMERICAN  CONTRACTING,  INC. 

03/11/91 

MOSBY  - S. 

04/22/91 

4.637 

* 988,216  t 682,590 

**11/28/91 

F 57-2(13)47 

ADV.  STKG.  (FOR  FUT.  RECONST.) 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

04/09/91 

MOCCASIN  - E.  1 y. 

05/14/91 

10.600 

* 4,344,479  % 1,094,158 

**08/28/92 

IR  90-7(57)361 

MILL,  FILL,  4 PMS  OVERLAY 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

04/09/91 

BIG  TIMBER  - E.  & W. 

04/29/91 

16.866 

* 5,439,592  $ 2,798,582 

**11/30/92 

M 6906(1) 

G,  GS,  4 PMS 

MIDLAND  O'LEARY  INC. 

04/09/91 

MARYLAND  LANE  - LAUREL 

04/24/91 

0.734 

i 374,281  $ 427,760 

07/11/91 

F 28-2(16)69 

PMS  OVERLAY 

MIDLAND  O'LEARY  INC. 

04/09/91 

BROADWAY  AVE.  - RED  LODGE 

V i ! V I l f 1 

05/09/91 

1.015 

$ 497,271  $ 230,054 

**09/28/91 

BRS  419-1(3)4 

STR'S.  4 APPR'S. 

TAMIETTI  CONSTRUCTION  CO. 

05/02/91 

F.P.M.  RUSSELL. RONALD 
PHONE  NO . 665-39 1 9 
39.2 


F.P.M.  OPiE,  BRUCE  E. 
PHONE  NO. 856-4397 
91. A 


F.P.M.  SACKS.  RAY 
PHONE  NO. 428-2127 
69.1 


F.P.M.  TILZEY, RONALD 
PHONE  NO. 423-5294 
25.2 


F.P.M.  NEVILLE,  GARY 
PHONE  NO. 932-4072 
51.4 


1 00 . 0 

F.P.M.  LESLEY.  HEL 
PHONE  NO. £45-331 5 
46.3 

F.P.M.  STUDEBAEER, 
PHONE  NO. 252-7329 


50.0 


BY  06/30/91 


25.3 


26.0 


77.1 


30.0 


**  ESTIMATED  COMPLETION  DATE  ONLY 


DATE:08/07/?l 


PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION 

Tr.'WJSEBKD'rR'.'-TiBffnnr 

0.132 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/91 
tH  BILLINGS  DISTRICT  *** 

““PRIfiE'CORTRSCTEI 

Mm- 

TYPE  OF  WORK  CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 


* 997,706  $ 162,155 


PAGE  N0:20 

HOfjT7jjEpT7  ~0F~  TRAR5P0RTATT0N~HARA6ER 

‘ AWARD"  DATT  ‘ ’ PFRCETIT  '-PEDCBCT  ~ T CONST.  V CONI'. 
WORK  BEG.  PROJECT  TIME 

PROJ.COMP.  COMPLETE  USED 

'"D57237H 

**08/30/91  36.2  32.5 


RTF  95-1(10)10  PHS  OVERLAY,  S 1 C 

10  HI.  N.  OF  BIG  TIMBER  - N. 

19.000 


EMPIRE  SAND  AND  GRAVEL  C(J. , INC 
377,560  * 3,777 


06/09/91  F.P.M.  SCHUMAN,  DAVID 

07/10/9}  PHONE  NO. 295-9802 

**10/09/91  1.0 


33.3 


RTF  61-3(10)83  PHS  OVERLAY,  S & C 

FRED  ROBINSON  BRIDGE  - N.  1 S. 

19.000 


SLETTEN  CONSTRUCTION  CO. 
979,111  $ 9,792 


06/09/91  F.P.M.  SCHUMAN.  DAVID 

07/09/91  PHONE  NO. 295-9802 

**10/09/91  1.0  33.3 


IR  90-8(115)927  INTERCHANGE  LI6HTING 

PARK  CITY  INTERCHANGE 

IR  90-9(76)509 

CROW  AGENCY  INTERCHANGE 

IR  99-1(52)6 

HUNTLEY  INTERCHANGE 

0.000  * 


ACE  ELECTRIC,  INC. 

07/30/91 

F.P.M.  SCHUMAN.  DAVID 

/ / 

PHONE  NO. 295-9902 

**09/30/91 

183,852  $ 0 

0.0 

BICCTNGS'DTSTRICT'TOTBCST TT7J7OT1W'"f^1‘7W;<J77 70 

it*  it* 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

^ ^-7  / iZT  CONSTRUCTION  REPORT  FOR  PERIOD  ENDIN6  08/31/91 

DATE :09/ 11/91  CC^Ld-  H iVT  ttt  MISSOULA  DISTRICT.A*t 

PRTflE  CONTRACTOR 

"""WID1M' 

PROJECT  NUMBER  MILEAGE  TYPE  OF  WORK  CONTRACT  CONTRACTOR 

PROJECT.  DESj  SNAJJ.01 AWARD.  AHT_. PAYMENTS. 


^ HI  ^ 

PAGE  NO:  I 

fl0fiT;oEPT;-orTR3NSPORTfiTIOOAM5ER 

’ AWARD'  DhTT  ' ‘ PERCENT' ' PERCENT ' Y CONST."  Y CUNT 
WORK  BEG.  PROJECT  TIME 

PROJ.COMP.  COMPLETE  USED 


RTF-BRF  1-1(31)14 
TROY  - LIBBY  (W.  SECT.) 

F 1-1(32)23  L F-DE  0201(802) 
TROY  - LIBBY  (E.  SECT.) 

RTF  1-1(33)1?  U1 
TROY  REST  AREA 


G,  GS,  PMS,  t OGFC 


WASHINGTON  CONSTRUCTION 


10/07/88  F.P.M.  MITCHELL.  JAMES  D. 

11/16/08  PHONE  NO. 295-5782 

**09/18/91 


15.965 

i 19,474,070  ♦ 32,242,491 

98.0 

122.3 

F 5-4(7)160 

DICKEY  LAKE  - N.  1 S. 

8.714 

G,  GS,  PMS, 

l OGFC 

J.J.  WELCOME  CONST.  CO.,  INC. 

$ 7,062,320  * 8,291,150 

12/13/88 

02/27/89 

**11/03/91 

F.P.M.  PIEDAlUE,  EUGENE  R. 
PHONE  NO. 881-2213 

9B.0 

89.3 

RTF  1-1(33)17  U2 

TROY  REST  AREA 

0.000 

PMS,  l COMPLETE  R.A.  FACILITY 

4# 

SKINNER  ENTERPRISES 

» 468,095  * 447,230 

12/15/09 

03/05/90 

**11/05/91 

F.P.M.  MITCHELL,  JAMES  D. 
PHONE  NO. 295-5782 

95.5  BY 

09/ 01/ 90 

RTF-BRF  7-1(36)23 

DARBY  - S. 

RTF-BRF  7-1(37)31 

DARBY  - N. 

14.627 

G,  GS,  PMS, 

& STR'S.'-'"^-'^ 

£ '«  & 

{ JHb 

WASHINGTON  CONSTRUCTION 

♦ 10,517,746  $ 10,752,019 

12/15/89 

01/24/90 

**11/03/91 

F.P.M.  JOHNSON,  ROBERT  L. 
PHONE  NO. 821-4468 

98.0 

101.9 

IR  90-1(109)23 

ST.  REGIS  RIVER  BRID6ES 

0.000 

STR.  REPAIR 

S'  - | 

FRONTIER-WEST,  INC. 

$ 687,161  $ 508,641 

02/02/90 

03/19/90 

**11/08/91 

F.P.M.  CHEZICK,  LAWRENCE  J. 
PHONE  NO. 826-4457 

74.0 

90.0 

RTF  1-1(40)32 
U.S.  2 - LIBBY 
RTF  1-2(49)123 
LASALLE  RD.  - KALI  SPELL 
RTF  33-1(4)0 
HT  37  - LIBBY 


PMS  OVERLAY,  S l C ' f 


5.550 


**  ESTIMATED  COMPLETION  DATE  ONLY 


•-  '-’^-395512^ 
£ 

k-  -TvCfcsjs 

' assssa 


A-l  PAVING,  INC. 


Cr  v.  > 

— 2 
tn  >, 

o if-' 


* 752,501  $ 607,192  z_h 


>3;-< 
z ™ 
><C1 
vi  rn.ro 
io ' to 
,tr>  ^ 


r> 

T1 

U 

C3 

CL3 

■ ■ V 

to 

cO 


% 


#702/90  F.P.M.  TOMBRINK,  DAN 

04/21/90  PHONE  NO. 756-7023 

lip/ 16/91 

Js 


y? 

n 


BY  09/01/90 


100.0 


DATE:09/1 1/91 


PROJECT  NUMBER  M1LEA6E 

fLOJECLPESJSNAJJON. 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  08/31/91 

***  MISSOULA  DISTRICT  ***  PAGE  NO:  3 

"PRTHrCONTRACTOR  flONTTDEPT7~OF~TRfiNSPORTfiTTOK~RfiHAGFP 

BRIBTM'  tmv  DMF " ' ^ERtETFT  “ PFRCETTr  ‘ V CDNST.  ‘ ‘ V CUNT 

TYPE  OF  WORK  CONTRACT  CONTRACTOR  WORK  BEG.  PROJECT  TIME 

AWARD  AMT.  PAYMENTS  PROJ.COMP.  COMPLETE  USED 


RTF  1-3(98)185 

JAVA  - SUMMIT 

RTF  83-3(9)78 

PMS  OVERLAY,  S l C 

NELCON,  INC. 

SWAN  LAKE  - N. 

17.700 

* 1,591,983  $ 

1,989,999 

05/09/90  F.P.M.  CHRISINGER, KENNETH  L 

05/23/90  PHONE  NO. 756-7056 

08/39/91  BY  09/01/90 


100.0 


IR  90-3(81)109  STR.  WIDENING  l PIS  OVERLAY  JENSEN  PAVINS 

BONNER  INTERCHANGE 
F 39-1(31)0 
BONNER  - U. 

1.100  * 830,733  $ 890,937 


06/09/90  F.P.M.  MAART,  WILLIAM  C. 
07/09/90  PHONE  NO. 599-6991 
**11/08/91 


98.0 


156.7 


RTF  53-1(7)9  PMS  OVERLAY 

BLUE  BAY  - N.  I S. 

19.918 


A-l  PAVING,  INC. 

$ 3,976,510  $ 3,990,155 


07/09/90  F.P.M.  TOMBRINK,  DAN 

09/05/90  PHONE  NO. 756-7033 

**11/03/91  98.0  89.0 


BHF  1-1(33)6  STR.  WIDENING 

N.W.  OF  TROY 
F 1-1(38)0 
TROY  - W. 

HES  56-3(3)30 
3 LOC'S.  - S.  OF  TROY 
FH  63-1(9)37  (RS  508) 

YAAK  RIVER  ROAD 

16.678 


RIVERSIDE  CONTRACTING 


08/07/90  F.P.M.  MARIN.  GARY  R. 

08/13/90  PHONE  NO. 756-7039 

**09/38/91 


9,930,830  t 9,099,596 


91.6 


"2.9 


RTI  90-3(65)150 

DRUMMOND  - E.  I W. 


RUT  FILLING  WITH  RALUMAC  PAVEMENT  PLANNING  CO 


13.300 


111,398  $ 106,038 


08/33/90  F.P.M.  WILLIAMS.  JAMES  R. 

06/07/91  PHONE  NO. 731-1769 

06/19/91  100.0  BY  11/01,90 


IR  90-3(78)99 
MISSOULA  - W. 


PCCP  REHABILITATION  DIAMOND  SURFACING, INC 


11.319 


$ 9,633,339  * 3,515,331 


10/05/90  F.P.M.  MAART,  WILLIAM  C. 

11/15/90  PHONE  NO. 599-6991 
**11/28/91  75.9  77.5 


**  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  08/31/91 

DATE:09/1 1/91  ***  MISSOULA  DISTRICT  ***  PAGE  NO:  3 


“PRTfirCORTRACTDR 

™:[EPT:irTRflMTATTOfTflAim 

PROJECT  NUMBER 

PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

TIRIGIM 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

AJfflRD  MTF 
WORK  BEG. 
PROJ.COMP. 

PERCENT  PERCENT  X CONST. 
PROJECT 

COHPLETE 

rCONT. 

TIME 

USED 

RS  £63-1(6)1 

MULLAN  ROAD  (E.  SECT.) 

5.886 

G,  65,  L PMS 

$ 

WESTERN  MATERIALS,  INC. 

£,024,808  i 1,941,181 

03/11/91 

03/28/91 

**09/28/91 

F.P.M.  WILLIAMS,  JAMES  R. 
PHONE  NO. 721-1769 

95.9 

77.6 

SMP  1899(90) 

MAINT.  STOCKPILE  - DIST.  11 

0.000 

CRUSH  6 STOCKPILE  GRAVEL 

$ 

SCHELLINGER  CONST  CO. 

398,530  $ 358,272 

03/11/91 

04/16/91 

**09/30/91 

F.P.M.  CHRISINGER, KENNETH  L 
PHONE  NO. 756-7056 

89.9 

BY  11/01/91 

SMP  3099(90) 

MAINT.  STOCKPILE  - DIST.  #1 

0.000 

CRUSH  l STOCKPILE  6RAVEL 

* 

PERFECT  CONCRETE,  INC 

411,975  $ 339,642 

03/11/91 

05/06/91 

**09/30/91 

F.P.M.  COLYER,  SUSAN  C. 
PHONE  NO. 258-6853 

82.4 

BY  ll/ul/91 

F 1-2(31)123 

LaSALLE  RD.  INT.-  KALI  SPELL 

0.000 

SIGNING,  6 SIGNALS 

$ 

MONTANA  LINES,  INC 

269,629  $ 2,693 

03/29/91 
/ / 

**09/28/91 

F.P.M.  TGNBRINK.  DAN 

PHONE  NO. 756-7023 

1.0 

F 5-3(30)128 

SPOKANE  AVE  l END  - WHITEFISH 

0.000 

INTERSECTION  IMPROVEMENTS 

% 

A-l  PAVING,  INC. 

321,654  $ 299,074 

04/09/91 

04/22/91 

06/27/91 

F.P.M.  CHRISINGER. KENNETH  L 
PHONE  NO. 756-7056 

100.0 

43.3 

RTF  1-1(41)35 

BIG  CHERRY  CR.  t FISHER  RV.BR. 
RTF  33-1(6)1 

3 BR.  LOG'S. -LIBBY  TO  EUREKA 

BRIDGE  DECK  SEALING 

TAMIETTI  CONSTRUCTION  CO. 

06/04/91 

06/18/91 

07/08/91 

F.P.M.  CHRISINGER, KENNETH  L 
PHONE  NO. 756-7056 

BY  09/06/91 

0.000 

$ 

63,668  * 59,023 

100.0 

RTF  7-2( 13)95 

MADISON  ST.  BR.  - MISSOULA 

RTM  8113(4) 

HI66INS  AVE.  BR.  - MISSOULA 

STR.  REHAB. 

FRONTIER-WEST,  INC. 

06/04/91 

07/29/91 

**09/28/91 

F.P.M.  CHE2ICK,  LAWRENCE  J. 
PHONE  NO. 826-4457 

BY  10/15/91 

0.000 

$ 

165,024  $ 113,337 

68.7 

**  ESTIMATED  COMPLETION  DATE  ONLY 


' 

' 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 
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DATE : 09/11/91 

***  MISSOULA  DISTRICT  *** 

PAGE  NU:  t 

PRIHrCORTRfiCTOR 

‘RONT.DEPTTOF  TRANSPORTATION  HflRAGER 

PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

ORIGINAL 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

AWARD  DA7F 
WORK  BEG. 
PROJ.COMP. 

" PFRCFNT'  ' PERCENT ' Y CONST.  V CDNT. 
PROTECT  TIME 

COMPLETE  USED 

RT  81008(1) 

ALBERTON  - NINEMILE  (2  LOG  * S . ) 

o.wo 

STR.  REM. (2),  G,  GS,  & PMS 

WESTERN  MATERIALS,  INC. 

$ 113,138  $ 99,100 

06/04/91 

06/13/9! 

**09/28/91 

F.P.M.  COLYER.  SUSAN  C. 

PHONE  NO. 258-6853 

87.6  BY  09/01/91 

F-FH  5-4(9)168  6 FH  12-1(3) 

' G,  GS,  PMS,  i STR. 

WASHINGTON  CONSTRUCTION 

07/02/91 

F.P.M.  PIEDALUE,  EU6ENE  R. 

FQRTINE  - N. 

4.899 

t 4,447,491  $ 82,224 

08/09/91 

**10/30/92 

PHONE  NO. 881-2213 

1.8 

10.7 

RS  269-1(9)0 

HAMILTON  - CORVALLIS 

4.793 

WIDEN  l PMS  OVERLAY 

A-l  PAVING, 

t 1,593,355 

INC. 

$ 250,970 

07/11/91 

08/05/91 

**10/16/91 

F.P.M.  JOHNSON,  ROBERT  L. 
PHONE  NO. 821-4468 

15.8 

15.0 

BR  9001(12) 

BEAVERHEAD  RIV.  - SW  OF  DILLON 

0.132 

STR.  i APPR'S. 

TAMIETTI  CONSTRUCTION  CO. 

* 293,876  $ 0 

08/28/91 
/ / 

**11/28/91 

F.P.M.  WIEBE,  HAROlD 

PHONE  NO. 685-3290 

0.0 

w.v 




RS  411-1(3)0 

SPRIN6HILL  ROAD 

6.300 

G,  GS,  PMS, 

1 STR‘S. 

PIONEER  READY  HIX 

03/08/89 

08/21/89 

F.P.M.  McCQRMICK, THOMAS 

PHONE  NO. 266-3925 

$ 

2,938,801 

$ 2,954,439 

09/28/90 

100.0 

98.3 

F 24-2(8)43 

OVANDO  - E. 

WIDENING,  PMS  OVERLAY,  S l 

c 

JIM  GILMAN 

EXCAVATING  INC. 

09/05/89 

F.P.M.  ENGSTEDT,  CARL 

12.200 

4,063,748 

10/05/89 

PHONE  NO. 444-6326 

$ 

% 4,265,546 

**10/13/91 

98.0 

84.6 

IR  15-2(57)99 

BUXTON  - S. 

PMS  OVERLAY, 

s t c 

JIM  GILMAN 

EXCAVATING  INC. 

12/15/89 

F.P.M.  HELD,  TERRY  /ACTING) 

16.649 

3,826,188 

02/05/90 

PHONE  NO. 494-2403 

» 

$ 3,778,182 

08/29/91 

100.0 

81. B 

**  ESTIMATED  COMPLETION  DATE  ONLY 


DATE : 09/ 1 1 /91 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
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PRTRrCORTRACTOR  HDNTTDEPTyOF'TF.ANSPORmiOR'RARBGFR 

. ”BRTBlKI\r”‘  m\W  DATE- ' ' PERCENT ' PERCENT ' V t ONBT. ' ' V CUNT". 

TYPE  OF  WORK  CONTRACT  CONTRACTOR  WORK  BEG.  PROJECT  TIME 

AWARD  AMT.  PAYMENTS  PRO J. COMP.  COMPLETE  USED 


BR  9080(B)  STR.  t>  APPR'S. 

H.FK.RQCK  CR.-E.OF  SKALKAHO 
BR  9080(91 

MID  FK  ROCK  CR  - SW  OF  P BURG 

0.817 


BINKERD  CONSTRUCTION,  INC. 


08/87/90  F.P.M.  GILMAN,  ROBERT 
04/03/90  PHONE  NO. 684-5869 
06/07/91 


330,885  $ 331,391 


100.0 


90.8 


IR  15-3(48)143  EROSION  CONT.  6 PMS  OVERLAY  GLENN  REHBEIN  EXCAVATING, INC. 

ELK  PARK  - BOULDER 

80.100  » 1,177,410  t 1,196,887 


04/08/90  F.P.M.  HUNTER, LARRt 

05/07/90  PHONE  NO. 788-1797 

05/17/91  100.0  90.6 


RTF  46-7(3)60  SEAL  & COVER 

E.  OF  WISE  RIVER  - E. 

5.700 


JIM  GILMAN  EXCAVATING  INC. 
1,349,841  i 1,379,836 


05/04/90  F.P.M.  WILLIAMS,  PAUL 

08/06/90  PHONE  NO. 683-6890 

**10/18/91  98.0  90.0 


RT  88(11) 

WHITEHALL  - W. 

RT  88(18) 

ELK  PARK  FR0NTA6E  RD. 

RTF  69-1(6)0 
WHITEHALL  - KEBB'S  JCT. 

RTS  359-1(1)0 
KEBB'S  JCT.  - CARDWELL 
RTS  441-8(1)4 

CRACKERVILLE  - OPPORTUNITY 


LEVELING,  S & C 


30.900 


JIM  GILMAN  EXCAVATING  INC. 


05/04/90  F.P.M.  WILLIAMS,  PAUL 

08/06/90  PHONE  NO. 683-6890 

**09/88/91  BY  / / 


0 


0.0 


RTF  8-1(14)85 

1 MI.  W.  OF  MacDQNALD  PASS 


FROST  HEAVE  REPAIR 


0.000 


RIVERSIDE  CONTRACTING 
837,517  $ 858,538 


08/07/90  F.P.M.  DOUGHERTY,  HUGH  (ALT 

09/13/90  PHONE  NO, 494-3884 

06/19/91  100.0  48.8 


RS  540-1(7)87 
DEEP  CREEK  BR.  - N. 


6,  6S,  PMS,  t PIPE 


0.647 


SWAN  AND  SONS  CONST.  CO. 
567,017  i 513,858 


08/07/90  F.P.M.  SAUNDERS, LESLIE 

09/04/90  PHONE  NO. 888 -8 1 90 
**10/18/91  90,6  163.3 


**  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  08/31/91 


DATE : 09/ 1 1 /9 l 


PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION 


***  BUTTE  DISTRICT  *** 

PAGE  NO:  b 

'"“PRIME  CONTRACTOR 

HONT.DEFi.  OF  iRANSPURIPTIUN  MANAGER 

ORIGINAL 

mwvm" 

* PFfCTNr " FEHFfT " V CONST." ' V CUNT'. 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

WORK  BEG. 

PROJECT 

TIME 

AWARD  AMT.  PAYMENTS 

PRO J. COMP. 

COMPLETE 

USED 

STR.  6 APPR'S. 

COP  CONSTRUCTION  CO. 

10/05/90 

F.P.M.  WIEBE.  HAROLD 

11/02/90 

PHONE  NO. 605-3290 

$ 

1,735,025  $ 1,466,601 

**11/03/91 

84.5 

84.2 

CRUSH  t STOCKPILE  GRAVEL 

JIM  GILMAN  EXCAVATING  INC. 

12/14/90 

F.P.M.  EN6STEDT.  ChRL 

01/28/91 

PHONE  NO. 444-6326 

% 

277,500  % 317,378 

07/31/91 

100.0 

CRUSH  l STOCKPILE  GRAVEL 

LA  CONSTRUCTION 

12/14/90 

F.P.M.  SAUNDERS, LESLIE 

04/30/91 

PHONE  NO. 222-8199 

$ 

79,500  $ 80,649 

06/29/91 

100.0 

BY  06/30/91 

PCCP  i STR.  REHAB. 

DICK  ANDERSON  CONSTRUCTION 

03/11/91 

F.P.M.  EN6STEDT,  CARL 

04/15/91 

PHONE  NO. 444-6326 

$ 

1,388,575  $ 1,146,095 

**09/28/91 

82.5 

69.8 

6,  SS , PHS 

JIM  GILMAN  EXCAVATING  INC. 

03/11/91 

F.P.M.  HELD.  TERRY  • ACTING) 

04/22/91 

PHONE  NO. 494-2403 

$ 

684,397  $ 648,731 

**10/12/91 

94.8 

96.7 

6S,  PMS,  S L C 

JIM  GILMAN  EXCAVATING  INC. 

03/11/91 

F.P.M.  O'BRIEN, MURRAY 

(ACT) 

03/21/91 

PHONE  NO. 494-3224 

$ 

595,188  * 550,182 

**10/12/91 

92.4 

86.7 

RR  SIGNING  & PVMT.  HKGS. 

MONTANA  LINES,  INC 

04/09/91 

F.P.M.  DOUGHERTY,  HUGH 

i ACT 

06/10/91 

PHONE  NO. 494-3224 

$ 

423,657  $ 373,973 

**11/07/91 

88.3 

BY  11/01/91 

SLOPE  FLATTEN,  6 DELINEATION 

STANDISH  CONSTRUCTION 

04/09/91 

F.P.M.  SAUNDERS. LESLIE 

PHONE  NO . 222-6 1 99 

BRF-F  84-115)8 

MADISON  RV.  - E.  OF  NORRIS 


SMP  199(90) 

HAINT.  STOCKPILE  - DIST.  12 


SMP  3499(90) 

MAINT.  STOCKPILE  - DIST.  #2 


F 0-2(29)46 

EAST  HELENA  - E.  I W. 


M 1816(5) 

ELIZABETH  WARREN  AVE.  - BUTTE 


0.000 


0.000 


0.000 


3.951 


0.946 


RS  284-3(2)16 

BROADWATER  CO.  LINE  - S.E. 


RRP  4139(66)  U1 

VAR.  LOC'S.  - DIST.  II  l 12 


22.329 


0.000 


HES  11-1(20)21 


*»  ESTIMATED  COMPLETION  DATE  ONLY 


DAIE:0?/11/91 


PROJECT  NUMBER 
PROJECT  DESIGNATION 

s'.'urMBRwr-"” — 


HES  50-2(26)s3 
GALLATIN  CANYON 


IR  15-4(68)193 

CEDAR  ST.  INTERCHAN6E-HELENA 


F 8-4(14)57 
WINSTON  - N. 


RS  278-1(6)0 

JACKSON  INTERCHANGE  - W. 


N 1805(4) 

HOLMES  AVE.  - BUTTE 


RTF  8-1(15)23 
MacDONALD  PASS  (U.  SIDE) 
RTF  13-5(1)93 
THREE  FORKS  - W. 

RTF  29-4(14)83 
HARRISON  AVE,  - BUTTE 
RTF  29-4(15)78 
BUTTE  - S. 

RTF  69-1(7)32 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  08/31/91 
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"PRIfirCORTRACTOR 

"HOROEPTT'OrTRRNGPQRTATTOOANAGER 

MILEAGE 

TYPE  OF  WORK 

ORIGINAL 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

' "1WDTIT' 
WORK  BEG. 
PRO J. COMP. 

PERCENT  PERCENT  A CONST. 
PROJECT 

COMPLETE 

TEONT. 

TIME 

USED 

0.380 

t 

58,383  $ 58,304 

0T/1T/91""" 

**10/13/91 

98.0 

230.0 

0.607 

GUARDRAIL  INSTALLATION 

$ 

ONE  WAY  SIGN  AND  CONST.  INC. 

23,707  t 27,821 

05/02/91 

06/17/91 

06/29/91 

F.P.M.  SAUNDERS. LESLIE 

PHONE  NO. 222-8 199 

100.0 

95.0 

0.000 

TRAFFIC  SIGNALS 

1 

SKINNER  ENTERPRISES 

45,884  $ 16,650 

06/04/91 

08/19/91 

**11/30/91 

F.P.M.  ENGSTEDT,  CARL 

PHONE  NO. 444-6326 

36.3 

25.0 

8.300 

MILL,  FILL,  PMS  OVERLAY 

» 

RIVERSIDE  CONTRACTING 

2,272,172  $ 787,085 

06/04/91 

07/22/91 

**11/28/91 

F.P.M.  McCORMIC) .THOMAS 
PHONE  NO. 266-3925 

34.6 

44.4 

8.700 

G,  GS,  6 PMS 

t 

JIM  GILMAN  EXCAVATING  INC. 

1,821,855  $ 19,477 

06/04/91 

0B/2B/91 

**06/30/92 

F.P.M.  WILLIAMS,  PAUL 

PHONE  NO. 683-6290 

1.1 

2.0 

1.598 

6,  GS,  PMS 

$ 

JIM  GILMAN  EXCAVATIN6  INC. 

849,903  $ 206,335 

06/04/91 

07/24/91 

**10/28/91 

F.P.M.  HELD,  TERR/  (ACTING) 
PHONE  NO. 494-2403 

24.3 

50.0 

PMS  OVERLAY,  S l C 

JIM  6ILMAN  EXCAVATIN6  INC. 

06/04/91 

08/05/91 

**10/28/91 

F.P.M.  WILLIAMS,  PAUL 

PHONE  NO. 683 -6290 

**  ESTIMATED  COMPLETION  DATE  ONlY 


0AIE:09/i 1/91 


PROJECT  NUMBER 

PROJECT  DESI6NAT ION 

" 

RTS  229-1(1)0 

N.  MONTANA  AVE.-  N.  OF  HELENA 
RTS  518-1(1)0 
MONTANA  CITV  ROAD 
RT  47586(1 ) 

CENTENNIAL  DR.-  U.  OF  BUTTE 
RTH  1001 (1) 

BREHERV  BYPASS  - BUTTE 
RTM  5809(9) 

N.  MONTANA  AVE.-  HELENA 


IR  15-1(78)64 
N.  DILLON  INTERCHANGE 
IR  90-4(40)229 

CONTINENTAL  DRIVE  1 NT . - BUTTE 


HES  59-2(3)50 

N.  OF  RIN6LING 


F 19-1(16)8 

MAIN  l COMMERCIAL  - ANACONDA 


RS-BftS  231-1(3)0 
6REEN  MEADOW  DR.  - HELENA 


BRF  29-1(18)50 

JEFF.RV.-  N.  OF  THIN  BRIDGES 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  08/31/91 
***  BUTTE  DISTRICT  *** 
“PRIRE'CORTRfiCTOR' 


PAGE  NO:  8 
'HOROEPTrorTPflRSPQRTfiTTOR'HflflAGER 


MILEAGE 


TYPE  OF  WORK 

"-'DRUjIM 
CONTRACT 
AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

‘AWARD'D  ATT" 
WORK  BEG. 
PRO J. COMP. 

' PERCENT" " PERCENT ' V CONST' 
PROJECT 

COMPLETE 

TCWT. 

TIME 

USED 

1 

2,050,992  $ 

993,730 

21.6 

27.3 

PARTIAL  INTERCHANGE  LIGHTING 

SKINNER  ENTERPRISES 

07/02/91 

F.P.M.  HUNTER, LARRy 

/ / 

PHONE  NO .782- 1797 

**11/08/91 

$ 

218,590  * 

2,186 

1.0 

SLOPE  FLATTENING  t SIGNING 

LA  CONSTRUCTION 

07/02/91 

F.P.M.  SAUNDERS, LESLIE 

/ / 

PHONE  NO. 222-8199 

$ 

97,309  $ 

0 

**10/12/91 

0.0 

90.0 

TRAFFIC  SIGNALS  6 SI6NIN6 

PAVLIK  ELECTRIC  CO. 

07/30/91 

F.P.M.  DOUGHERTY,  HUGH  (ACT 

/ / 

PHONE  NO. 999-3229 

$ 

26,895  $ 

270 

**10/30/91 

1.0 

8.9 

G,  GS,  PMS,  i STR'S. 

MARONICK  CONST. 

CO.,  INC 

07/30/91 

F.P.M.  ENGSTEDT,  CARL 

08/26/91 

PHONE  NO. 999-6326 

$ 

2,368,379  ♦ 

36,017 

**09/09/92 

1.5 

2.9 

STR.  L APPRS.  (NEW  ALIGNMENT) 

JIM  GILMAN  EXCAVATING  INC. 

08/28/91 

F.P.M.  GILMAN.  30BERT 

/ / 

PHONE  NO. 684-5869 

$ 

1,778,982  * 

0 

**11/28/9! 

O.C 

39.868 


0.000 


0.799 


0.000 


3.097 


0.693 


h ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  08/31/91 

DATE : 09/ 1 1 /9 1 ***  BUTTE  DISTRICT  *** 

"PRIfirCONTRRCTOP 


FACE  NO:  9 
'ROROEPT7~OF“Tf<ANSPOPTATTOOANAG'R 


"'tlTnTflM' 

TTWARIf  TOTF" 

PERCENT  PERCENT  TEONST.’ 

rmr. 

PROJECT  NUMBER 

MILEA6E 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

AWARD  AMT.  PAYMENTS 

PRO J. COMP. 

COMPLETE 

USED 

BUTTE  DISTRICT  TOTALS: 

$ 3 1 ,237 4 792  1 20t8j3,561 

66.8 

***  GREAT  FALLS  DISTRICT  *** 

RTF-BRF  29-1(29)23 

6,  GS,  PMS,  S l C,  t STR. 

NELCON,  INC. 

08/08/89 

F.P.M.  STEEN,  GARY 

GREEN0U6H  HILL  - N. 

08/22/89 

PHONE  NO. 727 -9350 

3.936 

$ 

3,686,020  $ 9,298,668 

08/19/91 

100.0 

95.1 

F-BRF  29-9(8)117 

G,  GS,  PMS,  S 1 C 

SK  CONSTRUCTION,  INC. 

10/02/89 

F.P.M.  SMITH,  WALT 

SIMMS  - W. 

10.606 

11/16/89 

PHONE  NO. 235-9936 

$ 

5,702,212  $ 5,933,679 

07/02/91 

100.0 

97.5 

RTF  10-2(17)73 

G,  GS.  PMS,  i REPL.  STR'S. 
(M/PIPES) 

RIVERSIDE  CONTRACTING 

09/02/90 

F.P.M.  GREGOR-,  DOUGLAS 

BI6  SANDY  - N.l  S. 

16.100 

06/05/90 

PHONE  NO. 355-9309 

» 

6,193,598  t 6,873,199 

06/26/91 

100.0 

99.3 

RTM  5210(5) 

1ST  AVE.  N.  - GREAT  FALLS 

1.300 

S,6S,PMS.  ST.  SEW.,  SAN. SEW., 

1 WATER  SYS. 

UNITED  MAT'LS  OF  GREAT  FALLS 

05/09/90 

06/12/90 

F.P.M,  THOMSON,  BOB 

PHONE  NO. 727-9350 

t 

2,986,963  t 2,929,697 

08/28/91 

100.0 

100.0 

RS  228-2(9)30 

5 MI.  S.  OF  FORT  BENTON  - S. 

9.208 

G,  GS,  t BIT.  SURF  TRT.  (BST) 

NELCON,  INC. 

06/09/90 

06/29/90 

F.P.M.  ENDERSQN,  GLEN 

PHONE  NO. 739-9205 

i 

2,180,755  $ 2,278,132 

*•10/12/91 

98.0 

99.1 

RTF  29-9(10)127 

SIMMS  - SUN  RIVER 

10.900 

PMS  OVERLAY 

$ 

RIVERSIDE  CONTRACTING 

10/05/90 

10/22/90 

F.P.M.  SMITH,  WALT 

PHONE  NO. 235-9936 

2,099,935  $ 1,993,089 

06/05/91 

100.0 

92.7 

F 1-3(18)256 

CUT  BANT  - E. 

F 1-3(19)255 

PMS  OVERLAY 

RIVERSIDE  CONTRACTING 

12/19/90 

F.P.M.  LEO,  DENNIS 

02/06/91 

**06/30/92 

PHONE  NO, 939-2970 

**  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  08/31/91 


TATE : 09/ 11/91 

***  GREAT  FALLS  DISTRICT  *** 

°AGE 

NO:!  0 

""PRTRrCONTRSCTDR 

HONTDEPl . D*  TRANSPORTATION  MANAGER 

PROJECT  NUMBER 

PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

ORIGINAL 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

AWARD  DATT 
WORK  BEE. 
PRO J. COMP. 

PERCEPT  PERCENT  \ CONST. 
PROJECT 

COMPLETE 

\ crm  . 

TIME 

USED 

OTsr.'-'tirnM' 

15.790 

♦ 

3,292,027  $ 3,255,079 

98.0 

79.5 

BR  9008(11) 

TETON  RV.  - 1 MI.  S.  OF  LOMA 

0.139 

STR.  1 APPR'S. 

( 

EDWARD  T.  COPPS  CONST. 

283,890  % 3,896 

03/11/91 

08/12/91 

**11/05/91 

F.P.M.  W1LM0T,  DOUG 

PHONE  NO. 622-5369 

1.9 

36.7 

BR  9018i 9) 

ST.  MARY  CANAL  - N.E.  OF  BABB 

0.991 

STR.  1 APPR'S. 

$ 

SLETTEN  CONSTRUCTION  CO. 

379,922  $ 398,902 

03/11/91 

03/26/91 

07/26/91 

F.P.M.  ROONEY.  JOHN 

PHONE  NO. 939-2970 

100.0 

63 . 3 

BR  9025(7) 

WILLOW  CR.  L N.  FK.  WILLOW  CR, 

’ 0.377 

STR'S.l  APPR'S. 

$ 

MACKIN  CONSTRUCTION  CO 

298,506  $ 277,627 

03/11/91 

09/09/91 

08/19/91 

F.P.M.  SPRINGER,  JAY 

PHONE  NO. 727-9350 

100.0 

65.6 

F 10-2118)62 

LOMA  - BI6  SANDY 

20.92B 

6,  BS,  PMS,  6 STR'S. 

$ 

SLETTEN  CONSTRUCTION  CO. 

6,958,186  $ 2,839,633 

03/11/91 

09/15/91 

**10/28/92 

F.P.M.  ENDERSON,  GLEN 

PHONE  NO. 739-9205 

90.7 

58.7 

RRP  9139166)  U2 

VAR.  LOC'S.  - DIST.  13 

0.000 

RR  SIGNING  & PVMT.  MKGS. 

$ 

MONTANA  LINES,  INC 

178,301  $ 158,258 

09/09/91 

05/08/91 

*♦11/08/91 

F.P.M.  GREGORY,  D0U6LAS 

PHONE  NO. 355-9309 

88.8  BY  10/01/91 

M 5712(3) 

19TH  AVE.  - HAVRE 

0.900 

6,  GS,  1 PMS 

$ 

BALTRUSCH  CONST.  CO., INC. 

659,318  $ 916,593 

09/09/91 

05/06/91 

**09/28/91 

F.P.M.  TREFTZ,  GORDON 

PHONE  NO. 353-2616 

63.2 

69.2 

F 3-9(9)101 

9 MI.  S.E.  OF  BROWNING  - S.E. 

9.200 

PMS  OVERLAY 

$ 

RIVERSIDE  CONTRACTING 

1,381,992  $ 1,279,992 

05/02/91 

05/20/91 

**10/28/91 

F.P.M.  LEO,  DENNIS 

PHONE  NG.93h-2970 

92.2 

72.0 

**  ESTIMATED  COMPLETION  DATE  ONLV 


tAIE:0?/li/?i 


PROJECT  NUMBER  MILEAGE  TYPE  OF  WORK 

PROJECT.  PfSj  6N_AJ  j ON_ 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  08/31/91 

**♦  GREAT  cALL3  DISTRICT  *♦♦  

“ PRIHE'CGRTRACTOfT 

DF1B1M" 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS  


F 29-3(19)83 
ROGERS  PASS  - W. 


MILL,  PMS  OVERLAY,  S l C RIVERSIDE  CONTRACTING 


8.100 


2,533,616  $ 2,658,996 


PAGE  NO : 1 1 

HONTTDEPTrGF'TRARSPOfiTATTOR  MANAGER 

- mw  mw  ‘ * mmr  ~ mu nt  ' v const: " v tout. 

WORT  BEG.  PROJECT  1 1 ME 

PR0_T_.C0HP_.__  CQMPlEJE pSED_ 

Oe/09/91  F.P.M.  STEEN,  GARY 

06/20/91  PHONE  NO. 727-9350 
*#11/29/92  96.0  BY  10/15/91 


RS  218-1(3)19 
E.  OF  CONRAD  - E. 


WIDENING,  PMS  OVERLAY  RIVERSIDE  CONTRACTING 


5.910 


1,060,939  $ 756,298 


06/09/91  F.P.M,  NICE  MAN,  TERRY 

06/17/91  PHONE  NO. 278-7931 

**11/03/91  71.3  57.5 


RTS  221-1(1)29  PMS  OVERLAY,  S 

MAIN  ST.  - DUTTON 

RTS  365-1(9)0 

CENTRAL  AVE.-  BRADY 

RT  81005(1) 

BRADY  - COLLINS  (FRONTAGE  RD.) 

RT  81006(1 ) 

BRADY  - MIDWAY  (FRONTAGE  RD.) 

17.690 


SLETTEN  CONSTRUCTION  CO. 

06/09/91 

C liiviQi 

**11/03/91 

F.P.M.  HICKMAN,  TERRY 

PHONE  NO. 278-7931 

995,611  * 203,697 

21.5 

96.7 

IR  15-9(67)216 

SIEBEN  - AU6USTA  INTERCHANGE 


MILLING,  PMS  OVERLAY.  S l C, 
BR.  REHAB,  l EPOXY  STRIPING 

11.611 


RIVERSIDE  CONTRACTING 
3,170,613  $ 


07/30/91  F.P.M.  THOMSON.  BOB 

08/19/91  FHONE  NO. 727-4350 

**07/28/92  0.0  9 4 


F 80-1(9)96  RIPRAP  PLACEMENT 

ARROW  CREEK  BRIDGE 

0.000 


S l L CONSTRUCTION,  INC. 
99,938  $ 734 


07/30/91  F.P.M.  ENDERSON,  GLEN 

08/10/91  PHONE  NO. 739-4205 

**09/28/9!  1.5  20. 0 


HES  1-7(13)925 
US  2 - HARLEM 


INTERSECTION  LIGHTING 


MIDLAND  ELECTRIC  CO.  INC. 


0.000 


19,000  * 0 


07/30/91  F.P.M.  GREGORY,  DOUGLAS 

/ / PHONE  NO. 355-9309 

**11/28/91  0.0 


F 1-719)930 


G,  GS,  PMS,  l STR'S. 


SK  CONSTRUCTION,  INC. 


08/28/91  F.P.M.  TREFT2.  GORDON 
PHONE  NO. 353-2<36 


**  ESTIMATED  COMPLETION  DATE  ONLY 


PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION 

WMW-T. 

16.372 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  08/31/9! 

*1*  GREAT  FALLS  DISTRICT  *»*  PAGE  N0:12 

PRTRE'CORTRfiCTOR  HORTDPPT'QF'TRARSPDRTflTTOOAflKER 

mmm-  miT  DATE' ' ‘ PERCENT  " PERCENT ' V CONST.  * ' T CENT'. 

TYPE  OF  WORK  CONTRACT  CONTRACTOR  WORK  BE6.  PROJECT  TIME 

AWARD  AMT.  PAYMENTS  PROJ.COMP.  COMPLETE  USED 

T~  7 

♦ 12,715,057  $ 0 **07/28/9A  0.0 


AR  3190(29)  STR.  REPAIR 

SMELTER  AVE  Q-PASS-GREAT  FALLS 

0.000 


TAMIETTI  CONSTRUCTION  CO. 
39,100  % 0 


08/28/91  F.P.M.  THOMSON,  BOB 

/ / PHONE  NO. 727-9350 
**11/16/91  0.0 


GREAT  CALCS'  DISTRICT  TOMS': 


56.303,952  .$  35, 995.,  M 


*** 


G[^DI0E'DT5T(<ICr 


<** 


AT.  8 


F 1-8(13)967  MINOR  WIDENING,  t PMS  OVERLAY  RIVERSIDE  CONTRACTING 

MALTA  - W. 

9.902  $ 1,177,778  * 1,176,575 


02/02/90  F.P.M.  SAIN,  LARRY 

03/27/90  PHONE  NO. 653-1050 

07/19/91  100.0  100.0 


F 1-9(16)526  WIDENING,  t PMS  OVERLAY  PRINCE,  INC. 

GLASGOW  - W. 

RTF  1-9(22)591 

U.S.  2 - U.  END  OF  GLASGOW 

13.699  * 2,937,089  * 2,339,505 


02/27/90  F.P.M.  LA  ROQUE.  ARCHIE 

09/09/90  PHONE  NO. 228-9978 

08/01/91 


100.0 


95.0 


RRS  9138(63)  UPGRADE  PUMPING  FACILITIES  OLANDER  CONTRACTING  CO. 

B.N.R.R.  U-PASS'S  - DIST.  #9 

0.000  $ 396,357  $ 360,172 


02/27/90  F.P.M.  GREUFE,  LARRY 

05/15/90  PHONE  NO. 653-1050 
**09/22/91  90.9  123.2 


RTF  19-6(5)217  PHS  OVERLAY,  S L C 

SUMATRA  - E.  L W. 

29.200 


EMPIRE  SAND  AND  GRAVEL  CO., INC 
1,597,633  $ 1,983,289 


09/02/90  F.P.M.  STEWART,  DONALD 

06/20/90  PHONE  NO. 557-2333 
**10/13/91  92.8  BY  09/01/91 


F-FLH  37-1(12)9  G,  GS,  6 PMS 

BUSBY  - W. 

9.986 


KIEWIT  WESTERN  CO. 

* 10,151,983  t 7 , 283 , 78B 


05/09/90  F.P.M.  STROHMAYER,  DUANE  J. 

07/09/90  PHONE  NO. 232-1093 
**06/30/93  71.6  79.6 


*«  ESTIMATED  COMPLETION  DATE  ONLY 


HONIARA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAL 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  08/31/91 

DATE:09/ 11/91  ***  SLENDIVE  DISTRICT  ***  PAGE  N0:13 


PRIME  CONTRACTOR 

HONT.DEPTrcr  TRANSPORTATION  MANAGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

URTGINAL 

MILEA6E  TYPE  OF  WORK  CONTRACT 

AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

AWARD  DAlE 
WORK  BEG. 
PRO J. COMP. 

' PMtFT ' PER WT  ' V CONST. " ' V CW. 
PROJECT  TIME 

COMPLETE  USED 

F-BRF  32-1(6)6  U£ 

MACON  - N. 

FENCING  l SEEDING  (NEGOTIATED  ASSINIBOINE  L 

TRIBAL  CONTRACT) 

0.000  $ 207,929  $ 

SIOUX  TRIBES 

160,835 

05/29/90 

07/09/90 

**10/13/91 

F.P.M.  GUALE,  KENNETH 

PHONE  NO. 365-2677 

77. A BY  / 

RS  A 38-1(7)25  U2 

FENCING  L SEEDING  (NEGOTIATED 

ASSINIBOINE  l SIOUX  TRIBES 

05/29/90 

F.P.M.  QUALE,  KENNETH 

25  MI.  N.  OF  NASHUA  - N. 

TRIBAL  CONTRACT  1 

07/09/90 

PHONE  NO. 365-2877 

0.000 

$ 

69,566  $ 63,596 

**10/12/91 

62.7 

BY  / 

F 20-1(6)0 

PMS  OVERLAY 

BORDER  STATES  PAVING, INC. 

06/06/90 

F.P.M.  WOLF,  LARRY 

GLENDIVE  - N.E. 

18.562 

07/11/90 

PHONE  NO. 365-5296 

$ 

2,186,786  » 2,226,672 

08/23/91 

100.0 

102.0 

F 23-3(6)108 

WIDENING,  & PMS  OVERLAY 

BORDER  STATES  PAVING, INC. 

07/09/90 

F.P.M.  SWANSON,  ROBERT  E. 

HAMMOND  - S.E. 

11.000 

08/20/90 

PHONE  NO. 232- 1093 

$ 

2,821,026  * 2,719,601 

**11/30/92 

96.6 

106.0 

IR  96-5(25)185 

MILL,  FILL,  L PMS  OVERLAY 

PORTABLE  PAVERS,  INC. 

08/29/90 

F.P.M.  STEWART , DONALD 

PRAIRIE  CO.  LINE  - W. 

6.738 

2,153,992  $ 1,988,296 

09/27/90 

PHONE  NO. 557-2333 

$ 

08/16/91 

100.0 

80.0 

BRF  1-10(15)629 

BOX  ELDER  CR.-  E.  OF  BROCKTON 

0.016 

STR.  1 APPR’S. 

CENTURY  COMPANIES,  JV 

10/05/90 

03/20/91 

F.P.M.  BALDWIN, JAMES 

PHONE  NO. 787-5701 

$ 

236,588  i 225,708 

07/10/91 

100.0 

91.1 

F 57-7(10)326 

BUSINESS  LOOP  - GLENDIVE 

F 98-1(1)0 

PMS  OVERLAY,  6 RUBBER  RR  XING 

PORTABLE  PAVERS,  INC. 

10/05/90 

11/07/90 

F.P.M.  WOLF,  LARRY 

PHONE  NO. 365-5296 

BUSINESS  LOOP  - 6LENDIVE 

2.555 

$ 

1,606,727  $ 1,695,893 

**11/03/9! 

93.2 

98.7 

**  ESTIMATED  COMPLETION  DATE  ONLY 


. 


MIE:0?/11/?1 


PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  08/31/9! 

***  GLENDIVE  DISTRICT  ***  PAGE  NQ:1- 

PRTHrCONTRACTOR  HDRTTDEPTT'OF'TRSNSPORTfiTTOOfiRliGER 

. uurreiwn-  mw  wr  ~ ' ' pfrcent  ~ v toNsr. " v w. 

TYPE  OF  WORK  CONTRACT  CONTRACTOR  WORE  BEG.  PROJECT  TIME 

AWARD  AMT.  PAYMENTS  PROJ.COMP.  COMPLETE  USED 


F-BRF  32-1(4)6  U1  WIDENING,  PMS  OVERLAY,  \ STR.  PRINCE,  INC. 

MACON  - N. 

10.391  $ 3,955,992  1 1,699,165 


10/05/90  F.P.H.  SAIN.  LARRY 

04/04/91  PHONE  NO. 653- 1050 
**10/28/92  43.0  56.3 


F 57-5(14)171 
SAND  SPRINGS  - W. 


SLOPE  FLATTEN.,  PMS  OVERLAY, 
S l C 

8.116 


WASHINGTON  CONSTRUCTION 
5,040,677  $ 3,642,621 


10/05/90  F.p.H.  STEWART.  DONALD 

11/13/90  PHONE  NO. 557-2333 
**09/28/92  72.3  63  5 


IR  94-7(18)235  MILL,  FILL,  t PMS  OVERLAY  PORTABLE  PAVERS,  INC. 

WIBAUX  - E.  t W. 

RS  261-1(4)5 
5 MI.  N.  OF  WIBAUX  - N. 

12.662  $ 1,572,238  $ 1,328,620 


10/05/90  F.P.M.  WOLF,  LARRY 

04/08/9 1 PHONE  NO. 365-5296 

**09/28/91 


84,5 


73.3 


RS  438-1(7)25  U1  6,  6S,  t PMS 

25  MI.  N.  OF  NASHUA  - N. 

3.931 


WICKENS  CONSTRUCTION,  INC. 
1,291,465  * 1,189,679 


10/05/90  F.P.M.  LA  ROQUE,  ARCHIE 

10/15/90  PHONE  NO. 228-9478 
**11/03/91  92.1  83.5 


SMP  1099(90)  CRUSH X STOCKPILE  6RAVEL 

HAINT.  STOCKPILE  - DIST.  #4 

0.000 


CENTURY  COMPANIES,  JV 
203,600  t 202,292 


12/14/90  F.P.M.  BALDWIN, JAMES 

05/07/91  PHONE  NO. 787-5701 

06/22/91  100.0  BY  06/30/91 


F 25-1(17)9 

9 MI.  N.  OF  CIRCLE  - N. 


6,  GS,  PMS,  L STR. 


7.971 


SK  CONSTRUCTION,  INC. 
5,287,949  $ 3,316,482 


12/14/90  F.P.M,  FRIEND,  DAVE 

02/12/91  PHONE  NO. 365-2877 
**06/30/92  62.7  61.1 


RS  248-2(3)12  GS,  l PMS 

DANIELS  CO.  LINE  - E. 

13.146 


CENTURY  COMPANIES,  JV 
1,121,800  t 401,829 


03/11/91  F.P.M,  LA  ROQUE,  ARCHIE 

06/2“t/91  PHONE  NO. 229-9478 

**10/28/91  35.g  65.0 


**  ESTIMATED  COMPLETION  DATE  ONLY 


DATE:09/ 11/91 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  08/31/91 
***  GLENDIVE  DISTRICT  *** 
“FRIHE'CORTRflCTOR 


PAGE  NO: 1 5 
~HONT;DtPT; ‘OF "TRANSPORTATION  RANKER 


PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

“'URIEIM 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

AVAEFEATF" 
WORK  BEG. 
PROJ.COMP. 

" percent-  ~ per  cent  - t const".  - 

PROJECT 

CGHPLETF 

TEW. 

TIME 

USED 

BR  9011(9) 

DIVERSION  CANAL  - INTAKE 

0.110 

STR.  4 APPR'S. 

$ 

EDWARD  T.  COPPS  CONST. 

839,893  $ 811,584 

03/11/91 

03/87/91 

**09/88/91 

F.P.M.  QUALE . KENNETH 

PHONE  NO. 365-8877 

88.4 

t>6.3 

BRF  98-3(10)73  U1 

MILK  RIVER  - S.  OF  6LAS6QU 

0.840 

STR.  REPL. 

♦ 

SLETTEN  CONSTRUCTION  CO. 

988,545  % 631,980 

03/11/91 

04/01/91 

♦*11/89/91 

F.P.M.  BACON.  DAVE  W.  (ACT) 
PHONE  NO. 365-8877 

64.3 

55.6 

BR  9048(8) 

USR5  MAIN  CANAL  - SAVAGE 

0.000 

STR.  6 APPR'S. 

$ 

TRACY  COWDREY  6 ASSOC. 

119,518  $ 1,195 

03/89/91 
/ / 

**05/30/98 

F.P.M.  QUALE,  KENNETH 

PHONE  NO. 365-8877 

1.0 

RRP  4139(66)  U3 

VAR.  LOC'S.  - DIST.  #4  4 *5 

0.000 

RR  SIGNING  6 PVMT.  HK6S, 

$ 

HARK  RITE  LINES  OF  MONT., INC 

385,456  $ 806,855 

04/09/91 

06/17/91 

**10/88/91 

F.P.M,  WOLF,  LARRY 

PHONE  NO. 365-5896 

63.4 

BY  11/01/91 

F 1-10(83)581 

MOLE  POINT  - U. 

10.554 

PMS  OVERLAY 

$ 

BORDER  STATES  PAVING, INC. 

8,788,879  $ 397,413 

04/09/91 

06/13/91 

**07/30/98 

F.P.M,  BALDWIN, JAMES 

PHONE  NO. 787-5701 

14.3 

50 . 0 

HES  8-1(14)4 

N.E.  OF  MILES  CITY 

0.000 

REALIGN  INTERSECTION 

$ 

PORTABLE  PAVERS,  INC. 

834,378  $ 888,064 

04/09/91 

07/01/91 

**11/03/91 

F.P.M.  STEWART.  DONALD 

PHONE  NO. 557-8333 

97.3 

45.8 

RS  341-1(8)0 

HAXBY  RD.  - N.E.  OF  JORDAN 

80.086 

GS 

$ 

SHUMAKER  TRUCKING  AND  EYC. 

1,101,573  $ 895,618 

04/09/91 

05/88/91 

08/89/91 

F.P.M.  FRIEND,  DAVE 

PHONE  HO. 365-8877 

100.0 

34.4 

BR  9036(11) 

STR.  4 APPR'S. 

COP  CONSTRUCTION  CO. 

05/08/91 

UNASSIGNED 

**  ESTIMATED  COMPLETION  DATE  ONLY 


DATE:09/ 11/91 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  00/31/91 
***  GLENDIVE  DISTRICT  *** 
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RAGE  NO: It 

™OEPT;'OrTRAR3POPTATTOOARAGER 


"'URTBIM"" 

fiWliTT' 

■ * PERCENT  'PERCENT''  V CONST. 

"rCDNT. 

PROJECT  NUMBER 

MILEAGE 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

WORE  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

AWARD  AMT. 

PAYMENTS 

PRO J. COMP. 

COMPLETE 

USED 

WJDDTHOND  lOKLET 

0.187 

$ 

397,758  $ 

310,105 

mwrr~ 

**11/17/91 

78.5 

96.7 

F 37-0(9)63 

PMS  OVERLAY,  MIN.  UID.,  S l C 

BORDER  STATES  PAVING, INC. 

06/09/91 

F.P.M.  SWANSON,  ROBERT  E. 

ASHLAND  - E. 

07/00/91 

PHONE  NO. 030-1093 

13.600 

1 

3,000,006  * 

995,160 

**06/08/93 

13.9 

05.0 

RS  053-1(3)1 

LEVELING,  S 1 C 

PORTABLE  PAVERS, 

INC. 

06/09/91 

F.P.M.  WOLF,  LARRY 

1 MI.  N.  OF  TERRY  - N. 

15.579 

06/09/91 

PHONE  NO. 365-5096 

$ 

570,979  $ 

395,970 

**11/03/91 

69.0 

BY  09/01/91 

RTF  1-8(14)458 

LEVELIN6,  RUT  FILLIN6,  S & C 

PORTABLE  PAVERS, 

INC. 

06/09/91 

F.P.M.  BALDWIN, JAMES 

U.  OF  MALTA  - U. 

RTF  00-0(11)58 

07/00/91 

**09/08/91 

PHONE  NO. 787-5701 

MEDICINE  LAKE  - N. 

RTF  03-1(19)08 

08  HI.  S.  OF  MILES  CITY  - S. 

05.900 

$ 

837,989  $ 

109,077 

19.8 

70. 0 

RTF  07-3(9)68 

LEVEL IN6,  PMS  OVERLAY,  S 6 C 

PORTABLE  PAVERS, 

, INC. 

06/09/91 

F.P.M.  WOLF,  LARRY 

WIBAUX  - S. 

00.000 

509,101  $ 

07/00/91 

PHONE  NO. 365-5096 

$ 

971,690 

**09/08/91 

89.0 

00.0 

F 07-0(6)09 

S.U.  OF  BAKER 

1.500 

SLOPE  FLATTENING 

PYLE  INC. 

07/00/91 

07/09/91 

F.F.M.  SCKNEIBT,  JOE 

PHONE  NO. 808-9005 

* 

128,139  $ 

76,388 

**11/30/91 

59.6 

99.9 

BR  9013(7) 

FENNEL  CR.-16  MI.  NU  OF  PLEVNA 

STR.  1 APPR'S. 

MACKIN  CONSTRUCTION  CO 

07/00/91 

08/06/91 

F.P.M.  5CHHEIDT,  JOE 

PHONE  NO. 808-9005 

% 

160,168  $ 

1,600 

**09/08/91 

1.0 

BY  11/15/91 

**  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 
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PAGE 

ND:!7 

PRIME  CONTRACTOR 

MONT. DEPT.  OF  TRANSPORTATION  MANAGER 

PROJECT  NUMBER 

PROJECT  DESIGNATION 

MILEA6E 

TYPE  OF  WORK 

TJRTWINAI 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

AWARD’ BATE' 
WORK  BEG. 
PROJ.lOMP. 

PERCENT  PERCENT  l CONST. 
PROJECT 

COMPIETE 

TCDTTT. 

TIME 

USED 

GLENDlvt  DISTRICT  TOTALS: 

r rer m *37,6133, 385 
rH-BlfrlRGS-OISTrilCT  io 

68.4 

F-BRF  19-9(7)138 

LAVINA  - W. 

8.535 

6,  GS,  PMS,  S l C 

$ 

SLETTEN  CONSTRUCTION  CO. 

9,008,792  $ 9,226,729 

10/02/89 

11/07/89 

**10/13/9! 

F.P.M.  OPIE,  BRUCE  E. 

PHONE  NO . 056-9897 

99.0 

103.3 

RS  319-1(7)26 

BUSBY  - S.  (N.  SECT.) 

CT-RS  319-1(9)18 

BUSBY  - S.  (S.  SECT.) 

19.391 

6,  6S,  PMS,  S 6 C 

t 

WASHINGTON  CONSTRUCTION 

5,799,000  $ 6,276,809 

02/02/90 

03/26/90 

07/12/91 

F.P.M.  RUSSELL, RONALD 

PHONE  NO. 665-3919 

1 00 . 0 

85.6 

F-BRF  63-2(9)19 

JUDITH  GAP  - N. 

10.000 

G,  DR,  PMB,  PMS 

I 

PRINCE,  INC. 

9,355,252  $ 9.092,997 

02/27/90 

07/05/90 

**10/12/91 

F.P.M.  T1LZEY, RONALD 

PHONE  NO. 923-5299 

99.0 

113.? 

BR  9099(9) 

YELLOWSTONE  RV.-S.E.  6REYCLIFF 

0.366 

STR.  i APPR'S. 

$ 

COP  CONSTRUCTION  CO. 

710,938  t 682,063 

05/09/90 

06/07/90 

06/13/91 

F.P.M.  STUDEBAKER,  RAYMOND 
PHONE  NO. 252-7329 

100.0 

73.9 

RTF  16-1 121)12 

BILLINGS  - N. 

F 16-1(25122 

17  MI.  N.  OF  BILLINGS  - N. 

G,  GS,  6 PMS 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

07/09/90 

07/25/90 

**06/30/92 

F.P.M.  SLOE.  DAVID  A. 

PHONE  NO. 298-3827 

11.366 

♦ 

6,922,337  $ 7,091,383 

98.0 

139.9 

RTF  61-3(7)39 

GRASSRANGE  - N.  i S. 

F 61-3(9)96 

N.  OF  GRASSRANGE 

WIDENING,  PMS  OVERLAY, 

S 6 C 

SLETTEN  CONSTRUCTION  CO. 

07/09/90 

08/10/90 

**05/30/92 

F.P.M.  SACKS,  RAY 

PHONE  NO. 928-2127 

11.592 

$ 

3,797,739  $ 3,809,910 

98 . 0 

81.1 

*»  ESTIMATED  COMPLETION  DATE  ONLY 


- 


DAIE:0?/n/?l 


PROJECT  NUMBER  MILEAGE 

P A Q JECJ_  Df:S]  6 N AT]  ON 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  08/31/91 

***  BILLINGS  DISTRICT  ***  PAGE  N0:I8 

PRTHE'CORTRACTOR  ROHTTDEPTT'Or'TRARSPORTISTTOfl'flnfiAGER 

■■  TJKiBiM."  mwuw ' ‘ PERcrnr ' fercint"  _ r const.-  ■ v error. 

TYPE  OF  WORK  CONTRACT  CONTRACTOR  WORK  BEG.  PROJECT  TIME 

AWARD  AMT.  PAYMENTS  PRO J. COMP.  COMPLETE  USED 


IR  90-9(79)593  MILLING,  L PMS  OVERLAY  PORTABLE  PAVERS,  INC. 

UYOLA  - S. 

IR  90*9175)599 
WYOMING  LINE  - N. 

10.992  * 3,872,535  $ 3,816,192 


07/09/90  F.P.M.  NEVILLE.  GARY 

08/06/90  PHONE  NO. 932*9372 

06/07/91  BY  11/01/90 


10  0.0 


BR  9056(8)  STR.  I APPR'S. 

YELL.  RV.  - E.  OF  MOSSMAIN 

0.360 


SLETTEN  CONSTRUCTION  CO. 
1,570,757  i 1,208,720 


03/07/90  F.P.M.  TAY_OR,  DONALD 

08/31/90  PHONE  NO. 252*9735 
**11/05/91  77.0  82.8 


IR  99-1(51)29 
POMPEYS  PILLAR  - CUSTER 

22.789 


HILL,  FILL,  l PMS  OVERLAY 

$ 


EMPIRE  SAND  AND  GRAVEL  CO., INC 
6,536,119  » 6,615,516 


08/29/90  F.P.M.  OPIE,  BRUCE  E. 

09/17/90  PHONE  N0.85s-9397 
**09/30/91  98.0 


78.9 


IR  90-9(71)509  PMS  OVERLAY 

CROW  AGENCY  INTCH.  - S. 

7.917 


BORDER  STATES  PAVING, INC. 
6,139,568  $ 3,573,372 


10/05/90  F.P.M.  ROSSELl, RONALD 

03/27/91  PHONE  80.669*3919 
**11/30/91  58.2  69.2 


SMF  299(90) 

MAINT.  STOCKPILE  - DIST.  #5 


CRUSH  & STOCKPILE  GRAVEL 


0.000 


FISHER  SAND  AND  GRAVEL  CO. 
969,888  $ 929,996 


12/19/90  F.P.M.  OPIE,  BRUCE  E. 

03/06/91  PHONE  NO. 856-9897 
**10/12/91  91.9  BY  06/30/91 


RS  500-2(2)19  3 t 65 

MOSBY  - S. 

9.637 


AMERICAN  CONTRACTING,  INC. 
988,216  % 1,021,683 


03/11/91  F.F.M.  SACkS,  RAY 

09/22/91  PHONE  NO. 928*2127 

♦*11/28/91  98.0 


82 . 6 


F 57-2(13)97 
MOCCASIN  - E.  I W. 


ADV.  STKG.  (FOR  FUT.  RECONST.)  EMPIRE  SAND  AND  GRAVEL  CO., INC 


10.600 


9,399,979  $ 1,950,795 


09/09/91  F.p.N.  TILZEY, RONALD 

05/19/91  PHONE  NO. 923-5299 
**08/28/92  99.9 


90 . u 


**  ESTIMATED  COMPLETION  DATE  ONLY 
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PRIME  CONTRACTOR 

MONT. DEPT.  OF  TRANSPORTATION  MANAGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK. 

TUHTHM 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

wiARFwrr' 
WORK  BEG. 
PROJ.COMP. 

PERCENT  PERCENT  1 CONST.  _ 
PROJECT 

COMPLETE 

rmr. 

TIME 

USED 

IR  90-7(57)361 

BIG  TIMBER  - E.  6 W. 

16.866 

MILL,  FILL, 

l PMS  OVERLAY 

$ 

EMPIRE  SAND  AND  GRAVEL  CO. 

5,939,598  $ 9,888,793 

, INC 

09/09/91 

09/89/91 

**11/30/98 

F.P.M.  NEVILLE.  GARY 

PHONE  NO. 938-9878 

77.6 

38.0 

H 6906(1) 

MARYLAND  LANE  - LAUREL 

0.739 

6,  GS,  i PMS 

* 

MIDLAND  O'LEARY  INC. 

379,881  $ 989,739 

09/09/91 

09/89/91 

07/11/91 

F.P.M.  SCHUHAN.  DAVID 

PHGNE  NO. 895-9808 

100.0 

77.1 

F 88-8(16)69 

BROADWAY  AVE.  - RED  L0D6E 

1.015 

PMS  OVERLAY 

$ 

MIDLAND  O'LEARY  INC. 

997,871  $ 993,806 

09/09/91 

05/09/91 

**09/88/91 

F.P.M.  KEGLEY.  MEL 

PHONE  NO. 895-3315 

98.0 

97.8 

BRS  919-1(3)9 

W.  ROSEBUD  CR.  - FISHTAIL 

0.138 

STR'S.  1 APPR'S. 

$ 

TAMIETTI  CONSTRUCTION  CO. 

997,706  $ 300,550 

05/08/91 

05/83/91 

**11/03/91 

F.P.M.  STUDEBAKER,  RAYMOND 
PHONE  NO. 858-7389 

67.1 

53.3 

RTF  95-1(10)10 

10  MI.  N.  OF  BIG  TIMBER  - 

N. 

19.000 

PMS  OVERLAY, 

S t C 

$ 

EMPIRE  SAND  AND  GRAVEL  CO., 

377,560  $ 389,535 

INC 

06/09/91 

07/10/91 

08/15/91 

F.P.M.  SCHUHAN.  DAVID 

PHONE  NO. 895 -9808 

100.0 

33 . 3 

RTF  61-3(10)83 

FRED  ROBINSON  BRIDGE  - N. 

t S. 

19.000 

PMS  OVERLAY, 

S t c 

$ 

SLETTEN  CONSTRUCTION  CO. 

979,111  » 199,891 

06/09/91 

07/09/9) 

**10/18/91 

F.P.M.  SCHUMAN,  DAVID 

PHONE  NO. 895-9808 

30.9 

91.1 

ACE  ELEuTRIC,  INC.  07/30/91  F.P.M.  SCHUHAN,  DAVID 

/ / PHONE  N0.895-9B08 
**09/30/91 


i 183,858  $ 1,898  li0 


IR  90-8(115)987  INTERCHANGE  LIGHTING 

PARK  CITY  INTERCHANGE 

IR  90-9(76)509 

CROW  A6ENCY  INTERCHANGE 

IR  99-1(58)6 

HUNTLEY  INTERCHANGE 

0.000 


»*  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  08/31/9! 


BATE: 09/ 11/91 
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PR 3 HE  COSTRACTOR 

HDNT.DtPT.  OP  TRANSPORTATION  MANAGER 

PROJECT  NUMBER  MILEAGE  TVPE  OF  WORK 

PROJECT  DESIGNATION 

'OSTOTM 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

TORO  MTF 
WORK  BEG. 
PRQJ.COMP. 

PEfitENT  PFRCBTT  \ CONST.  1 FONT. 
PROJECT  TIME 

COMPLETE  USED 

F-FLH  37-1(14)19  02 

BUSBV  - E.  1 M. 

6,  SS,  PHS,  l STR'S. 

4.954 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

* 4,933,011  $ 0 

08/28/91 
i / 

**10/12/91 

F.P.M.  OPIE,  BRUCE  E. 

PHONE  NO. 856-4897 

0.0 

8RS  419-1(2)0 

E.  ROSEBUD  CR.-S.  OF  ABSAROKEE 

SIR.  i APPR'S. 

0.369 

TAMIETTI  CONSTRUCTION  CO. 

$ 615,123  $ 0 

00/28/91 
/ / 

**12/28/91 

F.P.M.  STUBEBAKER,  RAYMOND 

PHONE  NO. 252-7329 

0.0 

ME1HBB  OTRltT  TOMB: 

1 li  ,058 ,12c  \ 50 .767,509 

""BO 

»*»  *** 

rOTArSTOR'ACTTROJFCrsr 


7977 


MUllO/OB/?!  (VXC  6&3.a}>31±ljJ£- 


PROJECT  RUBBER  MILEAGE  TYPE  OF  WORK 

PROJECT  DESIGNATION 


) 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  09/30/91 
***  MISSOULA  DISTRICT  *** 

rofODRTMCTOR 

-miB1TOr— 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 


P ^ 

& U 
<b 


PAGE  NO:  1 

H0RTTDEPT7-0F~TRfiRSP0RTATTDN~HffflAGER 

mw  mtf  ' _ percent-  ■ percent  - r const.  ~v  curt. 

WORK  BEG.  PROJECT  TIME 

PRO J .COUP . COMPLETE  USED 


raS53E£- 


RTF-BRF  1-1(31)14  G,  GS,  PMS,  4 OGFC 

TROY  - LIBBY  (W.  SECT.) 

F 1-1(32)23  4 F-DE  0201(802) 

TROY  - LIBBY  (E.  SECT.) 

RTF  1-1(33)1?  01 
TROY  REST  AREA 

15.965 


WASHINGTON  CONSTRUCTION 


$ 19,679,070  $ 32,670,371 


10/07/80  F.P.M.  MITCHELL.  JAMES  D. 

11/16/08  PHONE  NO. 295-5702 

**14711/91 


98. 0 


128.6 


..  . : ‘ 

g ;'i  > 

!3  a 0 


F 5-6(7)160 
DICKEY  LAKE  - N.  4 S. 


RTF  1-1(33)17  02 
TROY  REST  AREA 


RTF-BRF  7-1(36)23 
DARBY  - S. 

RTF-BRF  7-1(37)31 
DARBY  - N. 


G,  GS,  PMS,  4 OGFC 

8.716 

PMS,  4 COMPLETE  R.A.  FACILITY 

0.000 

G,  GS,  PMS,  4 SIR'S. 

16.627 


J.J.  WELCOME  CONST.  CO.,  INC. 
I 7,062,320  t 8,323,638 

SKINNER  ENTERPRISES 
$ 668,095  * 667,230 

WASHINGTON  CONSTRUCTION 

1 10,517,766  $ 10,756,119 


12/13/88  F.P.M.  PIEDALUE,  EUGENE  R. 

02/27/89  PHONE  NO. 881-2213 

**11/11/91  98.0  92.9 


12/15/89  F.P.M.  MITCHELL.  JAMES  D. 

03/05/90  PHONE  NO. 295-5782 

**06/30/92  95.5  BY  09/01/90 


12/15/89  F.P.M.  JOHNSON,  ROBERT  L. 

01/26/90  PHONE  NO. 821-6668 

09/18/91 


100.0 


101.9 


IR  90-1(109)23  SIR.  REPAIR 

ST.  REGIS  RIVER  BRIDGES 

0.000 


FRONTIER-WEST,  INC. 
687,161  $ 508,661 


02/02/90  F.P.M.  CHEZICK,  LAWRENCE  J. 

03/19/90  PHONE  NO. 826-6657 

♦*06/30/92  76.0  90.0 


RTF  1-1(60)32 
U.S.  2 - LIBBY 
RTF  1-2(69)123 
LASALLE  RD.  - KALI  SPELL 
RTF  33-1(6)0 
MT  37  - LIBBY 


PMS  OVERLAY,  S 4 C 


A-l  PAVING.  INC. 


5.550  STATE  DOCUMENTS  C0LLEC1I0N  752,501  * 607,192 


06/02/90  F.P.M.  TOHBRINK.  DAN 

06/21/90  PHONE  NO. 756-7023 

08/16/9!  BY  09/01/90 


100.0 


OCT  3 0 1991 


**  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  STATE  LIBRARY 
1515  E.  6th  AVE. 
HELENA,  MONTANA  59620 


bou  '519 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDIN6  09/30/91 


DATE: 10/08/91 

***  MISSOULA  DISTRICT  *** 

PAGE  NO:  8 

PRIffi-CORTRACTOR 

‘ROROEPTrOF’TRflNSPORTATIOfTflANAGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE  TYPE  OF  WORK 

ONlBINAL 
CONTRACT 
AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

AWARD  UA7F 
WORK  BEG. 
PRO J. COMP. 

PTOINT  RERUTfr  \ CONSTT.  Y,  rOFTT. 
PROJECT  TIME 

COMPLETE  USED 

RTF  1-8(98)185 

JAVA  - SUMMIT 

RTF  83-8(9)78 

SHAN  LAKE  - N. 

PMS  OVERLAY,  S 6 C 

17.700 

NELCON,  INC. 

$ 1,591,988  $ 

1,999,998 

05/09/90 

05/88/90 

08/89/91 

F.P.M.  CHRISINGER. KENNETH  L 

PHONE  NO. 756-7056 

BY  09/01/90 

100.0 

IR  90-8(81)109 

STR.  WIDENING  6 PMS  OVERLAY  JENSEN  PAVING 

06/09/90 

F.P.M.  MAART,  WILLIAM  C. 

BONNER  INTERCHANGE 

07/09/90 

PHONE  NO. 599-6991 

F 89-1(31)0 

BONNER  - W. 

1.100  $ 830,738  * 895,375 

09/09/91 

100.0 

156.7 

RTF  58-1(7)9 

PMS  OVERLAY 

A-l  PAVING,  INC. 

07/09/90 

F.P.M.  TOMBRINK,  DAN 

BLUE  BAY  - N.  1 S. 

19.918 

t 8,976,510  t 8,500,899 

09/05/90 

08/87/91 

PHONE  NO. 756-7083 

100.0 

97.5 

BHF  1-1(88)6 

STR.  WIDENING 

RIVERSIDE  CONTRACTING 

08/07/90 

F.P.M.  MARIN,  GARY  R. 

N.W.  OF  TROY 

08/13/90 

PHONE  NO. 756-7089 

F 1-1(88)0 

TROY  - W. 

HES  56-8(3)30 

3 LOC'S.  - S.  OF  TROY 

FH  68-1(9)87  (RS  508) 

YAAK  RIVER  ROAD 

16.678 

$ 9,980,830  $ 9,185,815 

**06/30/98 

93.3 

80.3 

IR  90-8(78)99 

PCCP  REHABILITATION 

DIAMOND  SURFACING, INC 

10/05/90 

F.P.M.  MAART,  WILLIAM  C. 

MISSOULA  - W. 

11.819 

* 9,633,339  $ 9,177,081 

11/15/90 

**06/30/98 

PHONE  NO. 599-6991 

90.8 

96.7 

RS  863-1(6)1 

G,  GS,  \ PMS 

WESTERN  MATERIALS,  INC. 

03/11/91 

F.P.M.  WILLIAMS,  JAMES  R. 

MULLAN  ROAD  (E.  SECT.) 

5.886 

* 8,089,808  $ 1,970,979 

03/88/91 

09/86/91 

PHONE  NO. 781 -1769 

100.0 

98.9 

**  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  09/30/91 


DATE: 10/08/91 

***  MISSOULA  DISTRICT  *** 

PA6E  NO:  3 

PRIHE'CORTRKTOR 

'RDROEPTrorTRARSPORTATIOOARAGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

ORIGINAL 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

AWARD  DATF 
WORK  BE6. 
PRO J. COMP. 

PERCENT  PERCENT  \ CONST.  \ CDNT. 
PROJECT  I IME 

COMPLETE  USED 

SMP  1099(90) 

MAINT,  STOCKPILE  - DIST.  »1 

0.000 

CRUSH  6 STOCKPILE  GRAVEL 

SCHELL INGER  CONST  CO. 

$ 398,530  $ 358,872 

03/11/91 

09/16/91 

♦*06/30/92 

F.P.M.  CHRISINGER, KENNETH  L 

PHONE  NO. 756-7056 

89.9  BY  11/01/91 

SMP  2099(90) 

CRUSH  6 STOCKPILE  GRAVEL 

PERFECT  CONCRETE,  INC 

03/11/91 

F.P.M.  COLYER,  SUSAN  C. 

MAINT.  STOCKPILE  - DIST.  »1 

0.000 

$ All ,975  $ 990,001 

05/06/91 

**06/30/92 

PHONE  NO. 258-6853 

98.0 

BY  11/01/91 

F 1-2(31)123  S1SNIN6,  l SIGNALS 

LaSALLE  RD.  INT.-  KALISPELL 

MONTANA  LINES,  INC 

03/29/91 

09/06/91 

F.P.M.  TOMBRINK,  DAN 

PHONE  NO. 756-7023 

0.000 

$ 269,629  * 50,569 

**06/30/92 

18.0 

29.6 

RTF  1-1(91)35  BRIDGE  DECK  SEALING 

TAHIETTI  CONSTRUCTION  CO. 

06/09/91 

F.P.M.  CHRISINGER, KENNETH  L 

BIG  CHERRY  CR.  1 FISHER  RV.BR. 

06/18/91 

PHONE  NO. 756-7056 

RTF  33-1(6)1 

07/08/91 

BY  09/06/91 

3 BR.  LOG'S. -LIBBY  TO  EUREKA 

0.000 

$ 63,668  ♦ 59,023 

100.0 

RTF  7-2(13)95 

STR. 

REHAB. 

FRONTIER-WEST,  INC. 

06/09/91 

F.P.M.  CHEZICK,  LAWRENCE 
PHONE  NO. 826-9957 

J. 

MADISON  ST.  BR.  - MISSOULA 

07/29/91 

RTM  8113(9) 

HIGGINS  AVE.  BR.  - MISSOULA 

0.000 

♦ 165,029  $ 163,306 

*♦06/30/92 

98.0 

BY  10/15/91 

RT  81008(1) 

STR. 

REM. (2),  G,  GS,  L PMS 

WESTERN  MATERIALS,  INC. 

06/09/91 

F.P.M.  COLYER,  SUSAN  C. 
PHONE  NO. 258-6853 

ALBERTON  - NINEMILE  (2  LOC'S.) 

06/13/91 

0.900 

$ 113,138  $ 99,100 

**06/30/92 

87.6 

BY  09/01/91 

F-FH  5-9(9)168  6 FH  12-1(3) 

G,  GS,  PMS,  & STR. 

WASHINGTON  CONSTRUCTION 

07/02/91 

F.P.M.  PIEDALUE,  EUGENE  R. 

FORTINE  - N. 

9.899 

» 9,997,991  t 686,791 

08/09/91 

**10/30/92 

PHONE  NO. 88 1-22 13 

15.9 

23.3 

t»  ESTIMATED  COMPLETION  DATE  ONLY 


DATE: 10/08/91 

MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  09/30/91 
***  MISSOULA  DISTRICT  *** 

Prime  CONTRACTOR 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

ORIGINAL 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

AWARD  DATE 
WORK  BEG. 
PROJ.COMP. 

RS  269-1(9)0 

HAMILTON  - CORVALLIS 

9.793 

WIDEN  l PMS  OVERLAY 

A-l  PAVING,  INC. 

* 1,593,355  % 551,790 

07/11/91 

08/05/91 

*♦06/30/92 

HES  33-1(5)55 

S.  OF  REXFORD 

0.500 

BRIDGE  END  TREATMENT 

OMO  CONSTRUCTION  INC 

$ 23,398  $ 0 

08/28/91 

10/03/91 

*♦10/25/91 

fflSSWO"  DISTRICT"  TUTRirr ' 

w—  v wmm 

lt#-RDfTElTSTRTCf**« 

PAGE  NO:  9 

■hort:dept:"of"trrbsport«ttooamber 
' perc^t " perient" ' r const*.  ~r  imr. 

PROJECT  TINE 

COMPLETE  USED 


F.P.H.  JOHNSON,  ROBERT  L. 
PHONE  NO. 821-9968 
34.6 


F.P.M.  CHRISIN6ER, KENNETH  L 
PHONE  NO. 756-7056 
0.0 


38. 8 


RS  411-1(3)0  G,  GS,  PMS,  & STR'S. 

SPRINGHILL  ROAD 

6.300 


F 24-2(8)43  WIDENING,  PMS  OVERLAY,  S L C 

OVANDO  - E. 

12.200 


IR  15-2157)99  PMS  OVERLAY,  S 1 C 

BUXTON  - S. 

16.699 


BR  902018)  STR.  & APPR'S. 

W.FK.ROCK  CR.-E.OF  SKALKAHO 
BR  9020(9) 

MID  FK  ROCK  CR  - SW  OF  P BURG 

0.217 


$ 


$ 


$ 


* 


PIONEER  READY  MIX 

08/08/89 

08/21/89 

F.P.M.  McCORMICK, THOMAS 

PHONE  NO. 266-3925 

2,938,801  * 2,959,939 

09/28/90 

100.0 

98.3 

JIM  GILMAN  EXCAVATING  INC. 

09/05/89 

10/05/89 

F.P.M.  ENGSTEDT.  CARL 

PHONE  NO. 999-6326 

9,063,798  * 9,265,596 

08/30/91 

100.0 

89.6 

JIM  GILMAN  EXCAVATING  INC. 

12/15/89 

02/05/90 

F.P.M.  HELD,  TERRY  (ACTING) 
PHONE  NO. 999-2903 

3,826,108  t 3,778,182 

08/29/91 

100.0 

81.8 

BINKERD  CONSTRUCTION,  INC. 

02/27/90 

09/03/90 

06/07/91 

F.P.M.  GILMAN.  ROBERT 

PHONE  NO. 689-5869 

330,285  * 328,150 

100.0 

90.8 

♦♦  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  09/30/91 


DATE: 10/08/91 

***  BUTTE  DISTRICT  **« 

PAGE  NO:  5 

PRTRE'CORTRnCTOR 

ROROEPT.  OP'TRARSPORTATIOR  MANAGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE  TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

AWARD'  BAIT ' ' PEUEEHT ' PERCENT'  ‘ V CONST. ' T CONT. 
WORK  BEG.  PROJECT  TIME 

PROJ.COMP.  COMPLETE  USED 

unrarcflnw 

ELK  PARK  - BOULDER 

epubw  tw.t  mmr  ~ ■ 

20.100 

glEnn  rEhbEIN  EXCavat ING,  INC . 

$ 1, 177.410  * 1,196,287 

WD279A  F . P . TT,  HUNTER  TARRY" 

05/07/90  PHONE  NO. 702-1797 

05/17/91  100.0  90.6 

RTF  46-7(3)68 

E.  OF  WISE  RIVER  - E. 

SEAL  l COVER 

JIM  GILMAN  EXCAVATING  INC. 

05/04/90  F.P.M.  WILLIAMS,  PAUL 

08/06/90  PHONE  NO. 603-6290 

5.700 

$ 1,349,241  $ 1,384,592 

09/17/91  100.0 

90.0 

RT  22(11) 

LEVELING,  S i C 

JIM  GILMAN  EXCAVATING 

INC. 

05/04/90 

F.P.M.  WILLIAMS,  PAUL 
PHONE  NO. 683-6290 

WHITEHALL  - W. 

08/06/90 

RT  22(12) 

ELK  PARK  FRONTAGE  RD. 

RTF  69-1(6)0 

WHITEHALL  - KEBB'S  JCT. 

RTS  359-1(1)0 

KEBB'S  JCT.  - CARDWELL 

RTS  441-2(1)4 

CRACKERVILLE  - OPPORTUNITY 

30.900 

* 0 $ 

0 

09/17/91 

0.0 

BY  / / 

RS  540-1(7)27 

DEEP  CREEK  BR.  - N. 

0.647 

G,  GS,  PMS,  L PIPE 

SWAN  AND  SONS  CONST.  CO. 

♦ 567,017  $ 513,858 

08/07/90 

09/04/90 

*♦06/30/92 

F.P.M.  SAUNDERS, LESLIE 
PHONE  NO. 222-8199 

90.6 

163.3 

BRF-F  84-1(5)8 

MADISON  RV.  - E.  OF  NORRIS 

0.000 

STR.  1 APPR'S. 

COP  CONSTRUCTION  CO. 

* 1,735,825  t 1,634,336 

10/05/90 

11/02/90 

**06/30/92 

F.P.M.  WIEBE,  HAROLD 

PHONE  N0.6B5-3290 

94.2 

90.8 

SMP  199(90)  CRUSH  !,  STOCKPILE  GRAVEL 

MAINT.  STOCKPILE  - DIST.  »2 

JIM  GILMAN  EXCAVATIN6  INC. 

12/14/90 

01/28/91 

F.P.M.  EN6STEDT.  CARL 
PHONE  NO. 444-6326 

0.000 

$ 277,500  % 317,378 

07/31/91 

100.0 

»♦  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  09/30/91 


DATE: 10/08/91 

**»  BUTTE  DISTRICT  *** 

PAGE  NO:  6 

pride-contractor 

hont:dept:"of'transportatior"ranager 

PROJECT  NUMBER 

PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORE 

BR1B1M' 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

AWARD  DATT 
WORE  BEG. 
PROJ.COMP. 

' ' PERCENT  ‘ PERCENT ' V CONST.  ‘ ‘ V CONT 
PROJECT  TIME 

COMPLETE  USED 

fb-pibbto 

EAST  HELENA  - E.  & U. 

3.951 

PUP  l STB.  REHAB. 

DICK  ANDERSON  CONSTRUCTION 

* 1,388,575  $ 1,805,698 

03711791 

06/15/91 

**06/30/93 

T.P.N.  ENSSTEDT,  CARE 

PHONE  NO. 666-6336 

86.8  79.1 

M 1816(5) 

ELIZABETH  WARREN  AVE.  - BUTTE 

0.966 

G,  GS,  PMS 

JIM  GILMAN  EXCAVATING  INC. 

$ 686,397  t 668.731 

03/11/91 

06/83/91 

**06/30/98 

F.P.M.  HELD,  TERRY  (ACTING) 

PHONE  NO. 696-8603 

96.8  96.7 

RS  886-3(8)16  GS,  PMS,  S l C 

BROADWATER  CO.  LINE  - S.E. 

JIM  GILMAN  EXCAVATING  INC. 

03/11/91 

03/81/91 

F.P.M.  O'BRIEN. MURRAY  (ACT) 
PHONE  NO. 696-3886 

88.389 

* 595,188  t 553,858 

**06/30/98 

93.1 

91 

RRP  6139(66)  U1 

RR  SIGNING  l PVHT,  MK6S. 

MONTANA  LINES, 

INC 

06/09/91 

F.P.M.  DOUGHERTY,  HUGH  (ACT 
PHONE  NO. 696-3886 

VAR.  LOC'S.  - DIST.  #1  l 18 

06/10/91 

0.000 

$ 683,657  $ 

638,837 

09/80/91 

100.0  BY 

11/01/91 

HES  11-1(30)81 

SLOPE  FLATTEN,  & DELINEATION 

STANDISH  CONSTRUCTION 

06/09/91 

F.P.M.  SAUNDERS. LESLIE 

S.  OF  EMIGRANT 

07/13/91 

PHONE  NO. 388-8 199 

0.380 

$ 58,383  * 

58,306 

*♦06/30/98 

98.0 

830.0 

HES  50-8(86)63 

GALLATIN  CANYON 

0.607 

GUARDRAIL  INSTALLATION 

ONE  WAY  SIGN  AND  CONST.  INC. 

t 83,707  * 87,881 

05/08/91 

06/17/91 

06/89/91 

F.P.M.  SAUNDERS .LESLIE 

PHONE  NO. 888-8199 

100.0 

95.0 

IR  15-6(68)193 

CEDAR  ST.  INTERCHANGE-HELENA 

0.000 

TRAFFIC  SIGNALS 

SKINNER  ENTERPRISES 

$ 65,886  $ 36,367 

06/06/91 

08/19/91 

**06/30/93 

F.P.M.  EN6STEDT,  CARL 

PHONE  NO. 666-6386 

76.9 

53.5 

F 6-6(16)57 

MILL,  FILL,  PMS  OVERLAY 

RIVERSIDE  CONTRACTING 

06/06/91 

F.P.M.  McCORMICK. THOMAS 

WINSTON  - N. 

8.300 

$ 8,373,173  $ 1,690,697 

07/88/91 

**11/88/91 

PHONE  NO. 866-3985 

76.6 

67.8 

**  ESTIMATED  COMPLETION  DATE  ONLY 


®AIiiI0/08/9I 


PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  09/30/91 

**»  BUTTE  DISTRICT  *♦»  PAGE  NO:  7 

PRIRE'CORTRACTOR  flORTIDEPTT'OF’TRANSPORTATTON'MARAGER 

BTHBIM"  mW  DA7F " ' PERW " PERCENT'  ‘ V CONST'.' ' V CONT'. 

TYPE  OF  WORK  CONTRACT  CONTRACTOR  WORK  BEG.  PROJECT  TIME 

AWARD  AMT.  PAYMENTS  PROJ.COMP.  COMPLETE  USED 


RS  278-1(6)0  G,  GS,  t PMS 

JACKSON  INTERCHANGE  - W. 

8.700 


JIM  GILMAN  EXCAVATING  INC. 
1,821,855  ♦ 191,503 


06/09/91  F.P.M.  WILLIAMS,  PAUL 

08/28/91  PHONE  NO. 683-6290 

**06/30/92  7.8  19.7 


M 1805(9)  G,  GS,  PMS 

HOLMES  AVE.  - BUTTE 

1.598 


JIM  GILMAN  EXCAVATING  INC. 
899,903  $ 339,597 


06/09/91  F.P.M.  HELD,  TERRY  (ACTING) 

07/29/91  PHONE  NO. 999-2903 
**06/30/92  39.9  66.7 


RTF  8-1(15)23  PMS  OVERLAY,  SIC  JIM  GILMAN  EXCAVATING  INC. 

MacDONALD  PASS  (W.  SIDE) 

RTF  13-5(1)93 
THREE  FORKS  - W. 

RTF  29-91 19)B3 
HARRISON  AVE.  - BUTTE 
RTF  29-9(15)78 
BUTTE  - S. 

RTF  69-1(7)32 
BOULDER  - S. 

RTS  229-1(1)0 

N.  MONTANA  AVE.-  N.  OF  HELENA 
RTS  518-1(1)0 
MONTANA  CITY  ROAD 
RT  97586(1) 

CENTENNIAL  DR.-  W.  OF  BUTTE 
RTH  1801(1) 

BREWERY  BYPASS  - BUTTE 
RTM  5809(9) 

N.  MONTANA  AVE.-  HELENA 

39.868  $ 2,050,992  ♦ 665,197 


06/09/91  F.P.M.  WILLIAMS.  PAUL 

08/05/91  PHONE  NO. 683-6290 

**06/30/92 


32.9 


96.7 


IR  15-1(78)69  PARTIAL  INTERCHANGE  LIGHTING  SKINNER  ENTERPRISES 

N.  DILLON  INTERCHANGE 
IR  90-9(90)229 

CONTINENTAL  DRIVE  INT.-  BUTTE 

0.000  $ 218,590  i 2,186 


07/02/91  F.P.M.  HUNTER, LARRY 

/ / PHONE  NO. 782-1797 

♦*06/30/92 


1.0 


♦♦  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  09/30/91 


DATE; 10/08/91 

♦**  BUTTE  DISTRICT  *** 

PAGE  NO:  8 

PRIBE'CORTRBCTOR 

MONT. DEPT.  OF  TRANSPORTATION  MANAGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE  TYPE  OF  WORK 

ORIGINAL 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

AWARD  DATE  PERCENT  PERCENT  X CONST . ll  CONI. 
WORK  BEG.  PROJECT  TIME 

PRQJ.COMP.  COMPLETE  USED 

HES  59-213)50 

N.  OF  RINGLING 

SLOPE  FLATTENING  & SIGNING 

0.799 

LA  CONSTRUCTION 

♦ 47,304  * 46,848 

07/08/91  F.P.M.  SAUNDERS, LESLIE 

09/11/91  PHONE  NO. 888-8199 
♦*06/30/98  97.8  96.0 

F 19-1(16)8  TRAFFIC  SIGNALS  l SIGNING 

MAIN  fc  COMMERCIAL  - ANACONDA 

PAVLIK  ELECTRIC  CO. 

07/30/91 

09/17/91 

F.P.M.  DOUGHERTY,  HUGH  (ACT 
PHONE  NO. 699-3824 

0.000 

* 86,895  $ 10,676 

**06/30/98 

39.7 

31 

RS-BRS  831-1(3)0 

G,  GS,  PMS,  fc  STR'S. 

MARONICK  CONST.  CO.,  INC 

07/30/91 

F.P.M.  ENGSTEDT,  CARL 

GREEN  MEADOW  DR.  - HELENA 

3.047 

$ 8,368,374  * 813,349 

08/86/91 

**06/89/98 

PHONE  NO. 444-6326 

9.0 

11.4 

BR  9001(12)  STR.  & APPR'S. 

BEAVERHEAD  RIV.  - SW  OF  DILLON 

TAM1ETTI  CONSTRUCTION  CD. 

08/88/91 

09/17/91 

F.P.M.  WIEBE,  HAROLD 

PHONE  NO. 685-3890 

0.138 

$ 893,876  t 9,981 

**09/18/98 

3.4 

0.8 

BRF  89-1(18)50 

STR.  fc  APPRS.  (NEW  ALIGNMENT) 

JIM  GILMAN  EXCAVATING  INC. 

08/28/91 

F.P.M.  GILMAN.  ROBERT 

PHONE  NO. 684-5869 

1.3 

JEFF.RV.-  N.  OF  TWIN  BRIDGES 

0.693 

♦ 1,778,988  $ 88,896 

09/84/91 

**11/16/98 

0.7 

BUTTF  DISTRICT  TDTAUT:  rW&VJ>W"rW,Vfh~M 7T.D' 

Z7  " **♦  GREBT'FACCS'DfSTRICT'ii* 


RTF -BRF  84-1(29)83 

GREENOUGH  HILL  - N. 

3.936 

G,  GS,  PMS,  S l C, 

& STR. 

NELCON,  INC. 

t 3,686,080  $ 4,298,668 

0B/08/89 

08/88/89 

08/19/91 

F.P.M.  STEEN,  GARY 

PHONE  NO. 787-4350 

100.0 

95.1 

RTM  5810(5) 

1ST  AVE.  N.  - GREAT  FALLS 

1.300 

S , GS , PMS , ST.  SEW., 
6 WATER  SYS. 

, SAN. SEW., 

UNITED  MAT ‘LS  OF  GREAT  FALLS 

* 2,486,463  i 2,446,441 

05/04/90 

06/12/90 

08/88/91 

F.P.M.  THOMSON,  BOB 

PHONE  NO. 787-4350 

100.0 

100.0 

»»  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDIN6  09/30/91 

DATE : i 0/08/9 1 ***  GREAT  FALLS  DISTRICT  *♦*  PA6E  NO:  9 

PRIME-CONTRACTOR  RONOEPTT'OrTRARSPORTATIDRRARAGER 

drisim fflwnnr  datt  " * percent  ■ percent  - r const.  - _ r hint. 


PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

WORK  BEG. 
PROJ.COMP. 

PROJECT 

COMPLETE 

TIME 

USED 

RS  228-8(9)30 

5 MI.  S.  OF  FORT  BENTON  - S. 

6,  GS,  & BIT.  SURF  TRT.  (BST) 

NELCON,  INC. 

06/09/90 

06/29/90 

F.P.H.  ENDERSON,  GLEN 
PHONE  NO. 739-9205 

9.208 

* 2,180,755  * 2,283,351 

08/26/91 

100.0 

99.1 

RTF  24-4(10)127 

SIMMS  - SUN  RIVER 

PMS  OVERLAY 

RIVERSIDE  CONTRACTING 

10/05/90 

10/22/90 

F.P.M.  SMITH.  HALT 

PHONE  NO. 235-9936 

10.900 

» 2,099,935  * 1,999,329 

08/05/91 

100.0 

92.7 

F 1-3(18)256 

CUT  BANK  - E. 

F 1-3(191255 

MAIN  ST.  - CUT  BANK 

15.790 

PMS  OVERLAY 

♦ 

RIVERSIDE  CONTRACTING 

3,292,027  « 3,262,069 

12/19/90 

02/06/91 

**11/11/91 

F.P.M.  LEO.  DENNIS 

PHONE  NO. 939-2970 

98.0 

82.7 

BR  9008(11) 

TETON  RV.  - 1 HI.  S.  OF  LOMA 

0.139 

STR.  1 APPR'S. 

$ 

EDWARD  T.  COPPS  CONST. 

283,890  $ 95,936 

03/11/91 

08/12/91 

**06/30/92 

F.P.M.  WILMOT,  DOUG 

PHONE  NO. 622-5369 

33.8 

97.8 

BR  9018(9) 

ST.  MARY  CANAL  - N.E.  OF  BABB 

0.991 

STR.  1 APPR'S. 

* 

SLETTEN  CONSTRUCTION  CO. 

379,922  ♦ 358,793 

03/11/91 

03/26/91 

07/26/91 

F.P.H.  ROONEY.  JOHN 

PHONE  NO. 939-2970 

100.0 

63.3 

BR  9025(7) 

WILLOW  CR.  1 N.  FK.  WILLOW  CR. 

0.377 

STR'S.L  APPR'S. 

* 

MACKIN  CONSTRUCTION  CO 

298,508  » 278,570 

03/11/91 

09/09/91 

08/19/91 

F.P.M.  SPRINGER,  JAY 

PHONE  NO. 727-9350 

100.0 

65.6 

F 10-2(18162 

LOMA  - BIG  SANDY 

20.928 

G,  GS,  PMS,  l STR'S. 

$ 

SLETTEN  CONSTRUCTION  CO. 

6,958,186  t 9,183,658 

03/11/91 

09/15/91 

*♦10/28/92 

F.P.M.  ENDERSON,  GLEN 

PHONE  NO. 739-9205 

60.1 

73.6 

»«  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  09/30/91 

DATES  10/00/91  ***  GREAT  FALLS  DISTRICT  ***  PAGE  N0:1G 


■"PRIBE’CMIRRCTOR""" 

'SOROEPTrOF'TRARSPORTATTON  MANAGER 

PROJECT  NUMBER 

PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

witiM 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

WARD  TOTF 
WORK  BEG, 
PRO J. COMP. 

PtHChNT  percent  j const. 
PROJECT 

COMPLETE 

S CONT. 
TIME 

USED 

RRP  4139(66)  U2 

VAR.  LOG'S.  - DIST.  #3 

0.000 

RR  SIGNING  & PVMT. 

MK6S. 

$ 

MONTANA  LINES,  INC 

178,301  1 158,258 

04/09/91 

05/08/91 

**06/30/92 

F.P.M.  GREGORY,  DOUGLAS 
PHONE  NO. 355-4309 

88.8 

BY  10/01/91 

M 5712(3) 

14TH  AVE.  - HAVRE 

0.400 

6,  GS,  & PMS 

* 

BALTRUSCH  CONST.  CD., INC. 

659,318  * 601,287 

04/09/91 

05/06/91 

**06/30/92 

F.P.M.  TREFTZ,  GORDON 

PHONE  NO. 353-2616 

91.2 

100.0 

F 3-4(4)101 

4 MI.  S.E.  OF  BROWNING  - S.E. 

9.200 

PMS  OVERLAY 

* 

RIVERSIDE  CONTRACTING 

1,381,992  t 1,336,920 

05/02/9! 

05/20/91 

**06/30/92 

F.P.M.  LEO.  DENNIS 

PHONE  NO. 434-2470 

96.7 

93.3 

F 24-3(19)83 

ROGERS  PASS  - M. 

8.100 

MILL,  PMS  OVERLAY, 

S l C 

% 

RIVERSIDE  CONTRACTING 

2,533,616  $ 2,826,224 

06/04/91 

06/20/9! 

**11/29/92 

F.P.M.  STEEN,  GARY 

PHONE  NO. 727-4350 

98.0 

BY  10/15/91 

RS  218-1(3)19 

E.  OF  CONRAD  - E. 

5.910 

WIDENING,  PMS  OVERLAY 

$ 

RIVERSIDE  CONTRACTING 

1,060,439  t 1,040,060 

06/04/91 

06/17/91 

**06/30/92 

F.P.M.  HICKMAN,  TERRY 

PHONE  NO. 278-7931 

98.0 

66.2 

RTS  221-1(1)24 

MAIN  ST.  - DUTTON 

RTS  365-1(4)0 

PMS  OVERLAY,  S l C 

SLETTEN  CONSTRUCTION  CO. 

06/04/91 

06/26/91 

**06/30/92 

F.P.M.  HICKMAN.  TERRY 

PHONE  NO. 278-7931 

CENTRAL  AVE.-  BRADY 
RT  8100511) 

BRADY  - COLLINS  (FRONTAGE  RD.) 

RT  81006(1) 

BRADY  - MIDMAY  (FRONTAGE  RD.) 

17.640  $ 945,611  $ 267,048  20.2  78.3 


IR  15-4(67)216  MILLING,  PMS  OVERLAY,  S l C,  RIVERSIDE  CONTRACTING  07/30/91  F.P.M.  THOMSON.  BOB 

PHONE  NO. 727-4350 


»*  ESTIMATED  COMPLETION  DATE  ONLY 


DATE: 10/08/91 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  09/30/91 


"PRTRE'CONTRACTOR 

~RONT7DEPT7~OF~TRARSPORTATTOR~NANAGER 

HR! SINAI 

ANARS  GATT 

PERCENT  PERCENT  * CONST. 

X CONT. 

PROJECT  NUMBER 

MILEA6E 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

AWARD  AMT.  PAYMENTS 

PROJ.COMP. 

COMPLETE 

USED 

S1EBETT"  AUGUSTA'  TflTFRtWF ' 

11.611 

' SR'. ' REW, " V PUTT  STRIP  W 

$ 

3,170,613  $ 587,411 

wr\Tm 

**07/28/92 

18.5 

26.7 

F 80-1(4)96 

RIPRAP  PLACEMENT 

S & L CONSTRUCTION,  INC. 

07/30/91 

F.P.M.  ENDERSON,  GLEN 

ARROW  CREEK  BRID6E 

08/10/91 

PHONE  NO. 739-4205 

0.000 

$ 

49,438  t 41,094 

**06/30/92 

83.1 

40.0 

HES  1-7(13)425 

INTERSECTION  LIGHTING 

MIDLAND  ELECTRIC  CO.  INC. 

07/30/91 

F.P.M.  6REG0RY,  DOUGLAS 
PHONE  NO. 355-4309 

US  2 - HARLEM 

9i3l<?l 

0.000 

♦ 

14,000  $ 6,704 

**06/30/92 

47.9 

10.0 

F 1-7(9)430 

G,  GS,  PMS,  l STR'S. 

SK  CONSTRUCTION,  INC. 

08/28/9) 

F.P.M.  TREFTZ.  GORDON 

PHONE  NO. 353-2616 

FORT  BELKNAP  - E. 

09/24/91 

16.372 

$ 

12,715,057  * 127,154 

**07/28/94 

1.0 

0.3 

AR  3190(29) 

STR.  REPAIR 

TAMIETTI  CONSTRUCTION  CO. 

OB/28/91 

F.P.M.  THOMSON,  BOB 

PHONE  NO. 727-4350 

SMELTER  AVE  0-PAS5-GREAT  FALLS 

/ / 

0 . 000 

$ 

34,100  $ 0 

**11/16/91 

0.0 

3.3 

GREAT'  FARE’  SI STRICT'  TSTAtST 

V 

44,407,692  $ 26, 143,966 

'#**  B[^DI9E'DT5TllTCT  i*i 

"“50 

F 1-8(13)467 

MINOR  WIDENING,  l PMS  OVERLAY 

RIVERSIDE  CONTRACTING 

02/02/90 

F.P.M.  SAIN.  LARRY 

PHONE  NO. 653-1050 

MALTA  - W. 

03/27/90 

4.902 

* 

1,177,778  * 1,176,575 

07/19/91 

100.0 

100.0 

F 1-9(16)526 

WIDENING,  & PMS  OVERLAY 

PRINCE,  INC. 

02/27/90 

F.P.M.  LA  ROQUE,  ARCHIE 
PHONE  NO. 228-9478 

GLASGOW  - W. 

04/04/90 

RTF  1-9(22)541 

U.S.  2 - W.  END  OF  GLASGOW 

13.694 

f 

2,437,089  $ 2,339,505 

08/01/91 

100.0 

95.0 

♦»  ESTIMATED  COMPLETION  DATE  ONLY 


DATE: 10/08/91 

MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  09/30/91 
***  GLEND1VE  DISTRICT  *** 

PRIME  CONTRACTOR 

ORIGINAL 

AWARD  BATE 

PROJECT  NUMBER 

MILEAGE 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

WORK  BEG. 

PROJECT  DESIGNATION 

AWARD  AMT.  PAYMENTS 

PRO J. COMP. 

RRS  9138(63) 

UPGRADE  PUMPING  FACILITIES 

OLANDER  CONTRACTING  CO. 

02/27/90 

B.N.R.R.  U-PASS'S  - BIST.  19 

05/15/90 

0.000 

« 

396,357  $ 380,006 

09/09/9! 

RTF  19-6(5)217 

PUS  OVERLAY.  S i C 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

09/02/90 

SUMATRA  - E.  1 «. 

06/20/90 

29.200 

t 

1,597,633  1 1,501,058 

08/27/91 

F-FLH  37-1(12)9 

6,  GS,  6 PMS 

KIEWIT  WESTERN  CO, 

05/09/90 

BUSBY  - U. 

07/09/90 

9.986 

$ 

10,151,983  * 8,328,308 

**06/30/93 

F-BRF  32-1(9)6  U2 

FENCING  l SEEDING  (NEGOTIATED 

ASS1NIBQINE  £ SIOUX  TRIBES 

05/29/90 

MACON  - N. 

TRIBAL  CONTRACT) 

07/09/90 

0.000 

$ 

207,929  1 160,835 

**06/30/92 

RS  938-1(7)25  U2 

FENCIN6  l SEEDING  (NEGOTIATED 

ASSINIBOINE  6 SIOUX  TRIBES 

05/29/90 

25  MI.  N.  OF  NASHUA  - N. 

TRIBAL  CONTRACT) 

07/09/90 

0.000 

1 

69,566  $ 93,599 

**06/30/92 

F 20-1(9)0 

PMS  OVERLAY 

BORDER  STATES  PAVING, INC. 

06/09/90 

BLEND I VE  - N.E. 

07/11/90 

18.562 

$ 

2,189,786  * 2,228,028 

08/23/91 

F 23-3(9)108 

WIDENING,  & PMS  OVERLAY 

BORDER  STATES  PAVING, INC. 

07/09/90 

HAMMOND  - S.E. 

08/20/90 

11.000 

$ 

2,821,029  * 2,739,591 

**11/30/92 

IR  99-5(25)185 

MILL,  FILL,  6 PMS  OVERLAY 

PORTABLE  PAVERS,  INC. 

08/29/90 

PAGE  NO  :12 

-HDHT7DEPT7~DF~TRAR5P0RTfiTT0fl~HffHAGER 

" ' Rerar ' fercctt * r cunst. " ■ r tnurr. 

PROJECT  TIME 

COMPLETE  USED 


F.P.M.  GREUFE,  LARRY 
PHONE  NO. 653-1050 
100.0 


F.P.M.  STEWART . DONALD 
PHONE  NO. 557-2333 
100.0 


123.2 


BY  09/01/91 


100.0 


97.1 


87.6 


BY  / / 


BY  / / 


102.0 


106.0 


r.r.n.  sukhhi  . i'u 
PHONE  NO. 557-2333 


**  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  09/30/91 

DATE: 10/08/91  *«♦  GLENDIVE  DISTRICT  ***  PAGE  NO : 1 3 


f r i h r “ con  tr  fic  t dr;;;;;;;;;;:;;;;;;;;;;; — ■;”"";pT:rePT:'OF'TRAHSPORTATioR;n»HBBER 


PROJECT  NUMBER 

PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

CONTRACT 
AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

'AWARD'D  ATT 
WORK  BEG. 
PROJ.COMP. 

PERCENT  PERCENT  V CONST. " 
PROJECT 

COMPLETE 

'TCONT. 

TIME 

USED 

PRAITHF  tUTtlNF  ~ “ V. 

6.738 

$ 2,153,992  $ 

1,988,296 

W72779T) 

08/16/91 

100.0 

80.0 

BRF  1-10(15)629 

BOX  ELDER  CR.-  E.  OF  BROCKTON 

STR. 

0.014 

l APPR'S. 

CENTURY  COMPANIES,  JV 

t 236,588  * 226,506 

10/05/90 

03/20/91 

07/10/91 

F.P.M.  BALDWIN, JAMES 

PHONE  NO. 787-5701 

100.0 

91.1 

F 57-7(10)326 

PMS  OVERLAY,  l RUBBER  RR  XING 

PORTABLE  PAVERS,  INC. 

10/05/90 

F.P.M.  WOLF,  LARRY 

BUSINESS  LOOP  - GLENDIVE 

11/07/90 

PHONE  NO. 365-5296 

F 98-1(1)0 

**06/30/92 

BUSINESS  LOOP  - GLENDIVE 

2.555 

$ 

1,604,727  $ 1,599,464 

98.0 

100.0 

F-BRF  32-1(4)6  U1 

WIDENING,  PMS  OVERLAY,  i STR. 

PRINCE,  INC. 

10/05/90 

F.P.M.  SAIN.  LARRY 

MACON  - N. 

04/04/91 

PHONE  NO. 653-1050 

10.391 

* 

3,955,992  $ 2,514,819 

**10/28/92 

63.6 

68.2 

F 57-5(14)171 

SLOPE  FLATTEN.,  PMS  OVERLAY, 

WASHINGTON  CONSTRUCTION 

10/05/90 

F.P.M.  STEWART,  DONALD 

SAND  SPRINGS  - W. 

S i C 

11/13/90 

PHONE  NO. 557-2333 

8.116 

% 

5,040,677  $ 4,268,931 

**09/28/92 

84.7 

52.7 

IR  94-7(18)235 

HILL,  FILL,  l PMS  OVERLAY 

PORTABLE  PAVERS,  INC. 

10/05/90 

F.P.M.  WOLF,  LARRY 

WIBAUX  - E.  t W. 

04/08/91 

PHONE  NO. 365-5296 

RS  261-1(4)5 

**06/30/92 

5 MI.  N.  OF  WIBAUX  - N. 

12.662 

1,572,238  t 1,486,446 

94.5 

76.7 

RS  438-1(7)25  U1 

6,  GS,  l PMS 

WICKENS  CONSTRUCTION,  INC. 

10/05/90 

F.P.M.  LA  ROQUE,  ARCHIE 

25  HI.  N.  OF  NASHUA  - N. 

10/15/90 

PHONE  NO. 228-9478 

3.931 

% 

1,291,465  $ 1,189,679 

09/12/91 

100.0 

83.5 

**  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDIN6  09/30/91 

DATE : 10/08/9 1 ***  GLENDIVE  DISTRICT  ***  PAGE  N0:1  A 

. - PRIHE"CDRTRBCTDR  HMOEPTrOF'TRBRSPORTATIOR'NARAGER 

AWARF  WF ' ‘ PMETfr ' PFREFTfT  ‘ Y CMST. V Tmr. 


PROJECT  NUMBER 

PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

WORK  BEG. 
PROJ.COHP. 

PROJECT 

COMPLETE 

TIME 

USED 

SMP  1099(90) 

MAINT.  STOCKPILE  - DIST.  19 

0.000 

CRUSH  l STOCKPILE  GRAVEL 

$ 

CENTURY  COMPANIES,  JV 

203,600  * 202,292 

12/19/90 

05/07/91 

06/22/91 

F.P.H.  BALDWIN. JANES 

PHONE  NO. 787-5701 

100.0 

BY  06/30/91 

F 25-1(17)9 

9 Ml.  N.  OF  CIRCLE  - N. 

7.971 

6,  GS,  PMS,  i STR. 

1 

SK  CONSTRUCTION,  INC. 

5,287,999  * 3,790,190 

12/19/90 

02/12/91 

*♦08/30/92 

F.P.M.  FRIEND,  DAVE 

PHONE  NO. 365-2877 

70.7 

52.2 

RS  298-2(3)12 

DANIELS  CO.  LINE  - E. 

13.196 

6S,  l PMS 

$ 

CENTURY  COMPANIES,  JV 

1,121,800  1 651,595 

03/11/91 

06/29/91 

**06/30/92 

F.P.M.  LA  ROQUE.  ARCHIE 
PHONE  NO. 228-9978 

58.1 

91.7 

BR  9011(9) 

DIVERSION  CANAL  - INTAKE 

0.110 

STR.  6 APPR’S. 

$ 

EDWARD  T.  COPPS  CONST. 

239,293  ♦ 218,302 

03/11/91 

03/27/91 

♦*06/30/92 

F.P.M.  QUALE,  KENNETH 

PHONE  NO. 365-2877 

91.2 

68.3 

BRF  92-3(10)73  U1 

MILK  RIVER  - S.  OF  GLASGOW 

0.290 

STR.  REPL. 

$ 

SLETTEN  CONSTRUCTION  CO. 

982,595  $ 832,725 

03/11/91 

09/01/91 

**06/30/92 

F.P.M.  BACON,  DAVE  W,  (ACT) 
PHONE  NO. 365-2877 

89.8 

70.8 

BR  9092(8) 

USRS  MAIN  CANAL  - SAVAGE 

0.000 

STR.  1 APPR'S. 

$ 

TRACY  COWDREY  l ASSOC. 

119,518  * 1,195 

03/29/91 
/ / 

**05/30/92 

F.P.M.  QUALE,  KENNETH 

PHONE  NO. 365-2877 

1.0 

RRP  9139(66)  U3 

VAR.  LOG'S.  - DIST.  19  i 15 

0.000 

RR  SIGNING  6 PVMT.  MKGS. 

t 

MARK  RITE  LINES  OF  MONT., INC 

325,956  * 276, 91B 

09/09/91 

06/17/91 

**06/30/92 

F.P.M.  WOLF.  LARRY 

PHONE  NO. 365-5296 

85.1 

BY  11/01/91 

F 1-10(23)581 

PMS  OVERLAY 

BORDER  STATES  PAVING, INC. 

09/09/91 

F.P.M.  BALDWIN, JAMES 

PHONE  NO. 787-5701 


♦ * ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  09/30/91 


DATE: 10/08/91 

***  GLENDIVE  DISTRICT  ♦*» 

PAGE  NO : 1 5 

PRJfirCORTRBCTOR 

'hont:dept:_dftransportattorrarager 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

-flininTO 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

AWARD  DATT 
WORK  BEG. 
PRO J . COMP . 

PERCENT  PERCENT  J CONST.  1 CDNT. 
PROJECT  TIME 

COMPLETE  USED 

mrpow-~ir: 

10.554 

$ 2,788,279  $ 596,449 

WWW" 

**07/30/92 

21.4  66.7 

HES  2-1(14)4 

REALIGN  INTERSECTION 

PORTABLE  PAVERS, 

INC. 

04/09/91 

F.P.M.  STEWART,  DONALD 
PHONE  NO. 557-2333 

98.0 

N.E.  OF  MILES  CITY 

0.000 

* 234,378  $ 

281,698 

07/01/91 

**06/30/92 

49.5 

RS  341-1(2)0 

HAXBY  RD.  - N.E.  OF  JORDAN 

20.026 

GS 

SHUMAKER  TRUCKING  AND  EYC. 

♦ 1,101,573  ♦ 1,126,201 

04/09/91 

06/12/90 

08/28/91 

F.P.M.  FRIEND,  DAVE 

PHONE  NO. 365-2877 

100.0 

34.4 

BR  9036(11) 

WOODY  ISLAND  COULEE 

0.187 

STR.  & APPR'S. 

COP  CONSTRUCTION  CO. 

♦ 397,758  * 377,126 

05/02/91 

06/03/91 

**06/30/92 

F.P.M.  Peterson.  Les 
Phone  No.  365-5296 

94.8 

96.7 

F 37-2(9)63 

PMS  OVERLAY,  MIN.  HID.,  S l C 

BORDER  STATES  PAVING, INC. 

06/04/91 

F.P.M.  SWANSON,  ROBERT  E. 

ASHLAND  - E. 

13.600 

* 3,202,006  t 874,115 

07/02/91 

**06/28/93 

PHONE  NO. 232-1093 

27.3 

36.2 

RS  253-1(3)1 

LEVELING,  S & C 

PORTABLE  PAVERS, 

INC. 

06/04/91 

F.P.M.  WOLF,  LARRY 
PHONE  NO. 365-5296 

100.0 

1 HI.  N.  OF  TERRY  - N. 

15.574 

$ 572,974  * 

541,150 

06/24/91 

09/27/91 

BY  09/01/91 

RTF  1-8(14)458  LEVELING,  RUT  FILLING,  S & C 

PORTABLE  PAVERS, 

INC. 

06/04/91 

F.P.M.  BALDWIN. JAMES 

W.  OF  MALTA  - W. 

07/02/91 

PHONE  NO. 787-5701 

RTF  22-2(11)58 

MEDICINE  LAKE  - N. 

RTF  23-1(14)28 

28  Ml.  S.  OF  MILES  CITY  - S. 

♦*06/30/92 

25.400 

* 837,484  $ 

515,032 

61.5 

70.0 

»♦  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  09/30/91 


DATE: 10/08/91 

***  GLENDIVE  DISTRICT  **♦ 

PA6E  NO: 16 

-pRTflrCORTRfiCTOR 

'RONTDEPT'OF'TRANSPORTATION  MANAGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

ORIGINAL 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

AWARD  DATF 
WORK  BEG. 
PROJ.COMP. 

PERCENT  PERCENT  H CONST. 
PROJECT 

COMPLETE 

S CDNT. 
TIME 
USED 

RTF  27-3(9)68 

WIBAUX  - S. 

20.000 

LEVELING,  PMS  OVERLAY, 

S 4 C PORTABLE  PAVERS,  INC. 

$ 529,121  $ 972,817 

06/09/91 

07/22/91 

09/29/91 

F.P.M.  WOLF.  LARRY 

PHONE  NO. 365-5296 

100.0 

20.0 

F 27-2(6)29 

S.W.  OF  BAKER 

1.500 

SLOPE  FLATTENING 

PYLE  INC. 

$ 128,139  ♦ 107,729 

07/02/91 

07/29/91 

10/01/91 

F.P.M.  SCHNEIDT,  JOE 

PHONE  N0.B28-9025 

100.0 

99.9 

BR  9013(7) 

STR.  4 APPR'S. 

MACKIN  CONSTRUCTION  CO 

07/02/91 

F.P.M.  SCHNEIDT.  JOE 

PENNEL  CR.-16  MI.  NW  OF  PLEVNA 

08/26/91 

PHONE  NO. 028-9025 

0.208 

$ 

160,168  $ 32,036 

**06/30/92 

20.5 

BY  11/15/91 

RS  322-1(1)11 

STR.  4 APPR'S. 

COP  CONSTRUCTION  CO. 

10/02/91 

F.P.H.  SCHNEIDT.  JOE 

LITTLE  BEAVER  CR.-  SE  OF  BAKER 

/ / 

PHONE  NO. 028-9025 

0.917 

* 

722,172  $ 0 

**11/28/91 

0.0 

F 57-5(16)192 

G,  GS,  PMS,  4 STR. 

WASHINGTON  CONSTRUCTION 

10/02/91 

F.P.M.  WOLF.  LARRY 

BIG  DRY  CREEK  - W. 

/ / 

PHONE  NO. 365-5296 

8.805 

♦ 

5,966,600  ♦ 0 

**12/22/92 

0.0 

GtENDIVT  DISTRICT  TOTALS':' 


'vir.w.ra“"v^T.TnT.w w.r 

”'***  BIIIINSS'DISTRICT  *♦* 


F-BRF  19-9(7)138  G,  GS,  PMS,  S 4 C 

LAVINA  - W. 

0.535 


SLETTEN  CONSTRUCTION  CO. 
9,008,792  $ 9,281,279 


10/02/89  F.P.H.  OPIE,  BRUCE  E. 

11/07/89  PHONE  NO. 856-9897 
**11/11/91  9B.0  103.3 


RS  319-1(7)26  G,  GS,  PMS,  S 4 C WASHINGTON  CONSTRUCTION 

BUSBY  - S.  IN.  5ECT. ) 

CT-RS  319-1(9)18 


02/02/90  F.P.M.  RUSSELL, RONALD 

03/26/90  PHONE  NO. 665-3919 

07/12/91 


**  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  09/30/91 


DATE: 10/0B/91 

***  BILLINGS  DISTRICT  *** 

PAGE  N0:17 

PRTRE'CONTRRCTOR 

R0NT;DEPTrOF-TRARSPORTATION  MANAGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

ORIGINAL 
CONTRACT 
AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

If  UATF  " ' PE  RCENT  " PERCENT " V CONST.  " V CONT. 
WORK  BEG.  PROJECT  TIME 

PR03.C0HP.  COMPLETE  USED 

BBSBT - B,  11.  SECT.l 

16.391 

♦ 5,799,000  1 

6,287,606 

100.0  85.6 

F-BRF  63-2(6)19 

G,  DR,  PMB,  PMS 

PRINCE,  INC. 

02/27/90 

F.P.M.  TILZEY, RONALD 

JUDITH  SAP  - N. 

10.000 

$ 6,355,252  $ 6,092,667 

07/05/90 

08/15/91 

PHONE  NO. 623-5296 

100.0 

113.3 

BR  9069(6)  STR.  L APPR'S. 

YELLOWSTONE  RV.-S.E.  GREYCLIFF 

COP  CONSTRUCTION  CO. 

05/06/90 

06/07/90 

F.P.M.  STUDEBAKER.  RAYMOND 
PHONE  NO. 252-7329 

0.366 

♦ 710,938  $ 682,063 

06/13/91 

100.0 

73.9 

RTF  16-1(21)12 

6,  65,  & PMS 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

07/09/90 

F.P.M.  SLOE,  DAVID  A. 

BILLINGS  - N. 

07/25/90 

PHONE  NO. 268-3827 

F 16-1(25)22 

17  MI.  N.  OF  BILLINGS  - N. 

11.366 

$ 6,922,33?  $ 7,105,222 

**06/30/92 

98.0 

152.3 

RTF  61-3(7)36 

WIDENING,  PMS  OVERLAY,  S fc  C SLETTEN  CONSTRUCTION  CO. 

07/09/90 

F.P.M.  SACKS,  RAY 

GRASSRANGE  - N.  i S. 

08/10/90 

PHONE  NO. 628-2127 

F 61-3(9)66 

N.  OF  GRASSRANGE 

11.562  $ 3,797,739  $ 6,129,262 

**05/30/92 

98.0 

91.5 

IR  90-9(76)563 

MILLING,  Se  PMS  OVERLAY 

PORTABLE  PAVERS,  INC. 

07/09/90 

F.P.M.  NEVILLE.  GARY 

WYOLA  - S. 

08/06/90 

PHONE  NO. 938-6872 

IR  90-9(75)569 

WYOMING  LINE  - N. 

10.992 

$ 3,872,535  $ 3,816,192 

06/07/91 

100.0 

BY  11/01/90 

BR  9056(8) 

STR.  !,  APPR'S. 

SLETTEN  CONSTRUCTION  CO. 

08/07/90 

F.P.M.  TAYLOR.  DONALD 

YELL.  RV.  - E.  OF  HOSSMAIN 

00/31/90 

PHONE  NO. 252-9735 

0.360 

* 1,570,757  1 1.606,136 

**06/30/92 

89.6 

**  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  09/30/91 


DATES  10/08/91 

ft*  BILLINGS  DISTRICT  *** 

PA6i 

: N0:18 

HANKER 

"TtDTTT. 

TIME 

USED 

— PRTHE~CD()TRfiCTOR 

ROUT. DEPT.  OF  TRANSPORTATIOI 
■■FERWPERCEHT'VCIWSr.' 

PROJECT 

COMPLETE 

PROJECT  NUMBER 

PROJECT  DESIGNATION 

MILEAGE  TYPE  OF  WORK 

UHJojNAL 
CONTRACT 
AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

AMD  MW 
WORK  BEG. 
PRO J. COMP. 

IR  99-1(51)29 

MILL,  FILL,  l PMS  OVERLAY 

EMPIRE  SAND  AND  GRAVEL  CO., 

, INC 

08/29/90 

F.P.M.  OPIE,  BRUCE  E. 

POMPEYS  PILLAR  - CUSTER 

09/17/90 

PHONE  NO. 056-9897 

22.709 

$ 

6,536,119 

$ 6,622,893 

**11/11/91 

98.0 

90.8 

IR  90-9(71)509 

PMS  OVERLAY 

BORDER  STATES  PAVING, INC. 

10/05/90 

F.P.M.  RUSSELL, RONALD 

CRON  AGENCY  INTCH.  - S. 

03/27/91 

PHONE  NO. 665-3919 

7.917 

$ 

6,139,568 

$ 9,968,668 

**06/30/92 

72. 8 

81.7 

SMP  299(90) 

CRUSH  % STOCKPILE  GRAVEL 

FISHER  SAND  AND  GRAVEL  CO. 

12/19/90 

F.P.M.  OPIE,  BRUCE  E. 

MAINT.  STOCKPILE  - DIST.  15 

03/06/91 

PHONE  NO. 856-9897 

0.000 

t 

969,888 

$ 929,996 

**06/30/92 

91.9 

BY  06/30/91 

RS  500-2(2)19 

6,  L GS 

AMERICAN  CONTRACTING,  INC. 

03/11/9! 

F.P.M.  SACKS,  RAY 

MOSBY  - S. 

09/22/9! 

PHONE  NO. 928-2127 

9.637 

% 

988,216 

$ 1,300,099 

**06/30/92 

98.0 

97.8 

F 57-2(13)97 

ADV.  STKG.  (FOR  FUT.  RECONST.) 

EMPIRE  SAND 

AND  GRAVEL  CO., 

, INC 

09/09/91 

F.P.M.  T1LZEY, RONALD 

MOCCASIN  - E.  1 W. 

05/19/9! 

PHONE  NO. 923-5299 

10.600 

% 

9,399,979 

1 2,819,979 

**08/28/92 

69.9 

50.5 

IR  90-7(571361 

MILL,  FILL,  & PMS  OVERLAY 

EMPIRE  SAND 

i AND  GRAVEL  CO., 

, INC 

09/09/9! 

F.P.M.  NEVILLE.  GARY 

BIG  TIMBER  - E.  1 W. 

09/29/91 

PHONE  NO. 932-9872 

16.B66 

t 

5,939,592 

1 5,309,259 

**11/30/92 

97.5 

97.5 

M 6906(1) 

G,  GS,  6 PMS 

MIDLAND  O'LEARY  INC. 

09/09/91 

F.P.M.  SCHUMAN.  DAVID 

MARYLAND  LANE  - LAUREL 

09/29/91 

PHONE  NO. 295-9802 

0.739 

$ 

379,281 

♦ 929,795 

07/11/9! 

100.0 

77.1 

F 29-2(16)69 

PMS  OVERLAY 

MIDLAND  O'LEARY  INC. 

09/09/91 

F.P.M.  KE6LEY,  MEL 

»♦  ESTIMATED  COMPLETION  DATE  ONLY 


DATE: 10/08/91 

MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  09/30/91 
*»*  BILLINGS  DISTRICT  *** 

PAGE  NO:  19 

PRTfirCORTRACTOR 

'hont:dept:'of'transportationharager 

PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION 

IimC-'B'  LODGE" 

1.015 

TYPE  OF  WORK 

ORIGINAL 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

t 497,871  $ 495,385 

AWARD  DATF 
WORK  BEG. 
PRO J. COMP. 
""WWW" 
09/85/91 

PERCENT  PERCENT  X CONST. 
PROJECT 

COMPLETE 

100.0 

X CUNT. 
TIME 
USED 

97.8 

BRS  419-1(3)4 

W.  ROSEBUD  CR.  - FISHTAIL 

0.13E 

STR'S.  1 APPR'S. 

TAHIETTI  CONSTRUCTION  CO. 

* 447,706  ♦ 371,433 

05/08/91 

05/83/91 

**06/30/98 

F.P.H.  STUDEBAKER,  RAYMOND 
PHONE  NO. 858-7389 

83.0 

64.8 

RTF  45-1 (10)10 

10  MI.  N.  OF  BIG  TIMBER  - N. 

14.000 

PMS  OVERLAY,  S i C 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

♦ 377,560  $ 384,535 

06/04/91 

07/10/91 

08/15/91 

F.P.M.  SCHUMAN,  DAVID 

PHONE  NO. 845-9808 

100.0 

33.3 

RTF  61-3(10)83 

FRED  ROBINSON  BRIDGE  - N.  1 S. 

14.000 

PMS  OVERLAY,  S & C 

SLETTEN  CONSTRUCTION  CO. 

* 474,111  $ 447,143 

06/04/91 

07/09/91 

♦*06/30/98 

F.P.M.  SCHUMAN,  DAVID 

PHONE  NO. 845-9808 

94.3 

95.6 

IR  90-8(115)487 

PARK  CITY  INTERCHANGE 

IR  90-9(76)509 

CROW  AGENCY  INTERCHANGE 

IR  94-1(58)6 

HUNTLEY  INTERCHANGE 

0.000 

INTERCHANGE  LIGHTING 

ACE  ELECTRIC,  INC. 

t 183,858  * 5,648 

07/30/91 

09/09/91 

*♦06/30/98 

F.P.M.  SCHUMAN,  DAVID 

PHONE  NO. 845-9008 

3.1 

86.7 

F-FLH  37-1(14)19  UP 

BUSBY  - E.  1 W. 

4.954 

G,  GS,  PMS,  t,  STR'S. 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

$ 4,933,011  $ 49,331 

08/88/91 
/ / 

**08/80/93 

F.P.M.  OPIE,  BRUCE  E. 

PHONE  NO. 856-4897 

1.0 

0.5 

BRS  419-1(8)0 

E.  ROSEBUD  CR. -S.  OF  ABSAROKEE 

0.369 

STR.  1 APPR'S. 

TAMIETTI  CONSTRUCTION  CO. 

$ 615,183  » 10,038 

08/88/91 

09/18/91 

**18/88/98 

F.P.M.  STUDEBAKER,  RAYMOND 
PHONE  NO. 858-7389 

1.6 

0.8 

♦*  ESTIMATED  COMPLETION  DATE  ONLY 


DAIE:I0/08/?l 


PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  09/30/91 

**t  BILLINGS  DISTRICT  ***  PAGE  N0:20 

PRIfrCORTRfiCTOR HDRT:DEPT:"0F'TRBR5P0RTATI0R'RAR»6ER 

— mmm.  mw  batf  ~ ~ percent ■ percent ' r const:  ~ ■ v cunt. 

TYPE  OF  WORK  CONTRACT  CONTRACTOR  WORK  BEG.  PROJECT  TIME 

AWARD  AMT.  PAYMENTS  PROJ.COHP.  COMPLETE  USED 


RS  926-2(9)19 
HANOVER  - E.  I W. 

7.B70 


CENTURY  COMPANIES,  J V 
799,510  $ 


10/02/91  F.P.M.  TILZEY. RONALD 

/ / PHONE  NO. 923-5299 
**11/23/91  0.0 


RS  500-1(110 
MELSTONE  - N. 


PMS  OVERLAY,  S l C 


PORTABLE  PAVERS,  INC. 


7.929 


913,037  $ 


10/02/91  F.P.M.  Sacks.  Rav 
/ / Phone  No.  428-21/7 

*♦12/06/91  0.0 


IR  0002(32)  EROSION  CONTROL 

BILLINGS  DIST.  - EROSION  CONT. 

35.700 


LA  CONSTRUCTION 
79,971  * 


10/02/91  F.P.M.  SLOE,  DAVID  A. 

/ / PHONE  NO. 298-3827 

**11/15/91  0.0  BY  11/15/91 


BmiRGB'DisTRin'Tomr: rcr.ff 

tit  tit 


DAIEs.il/08/91  ecu'  uJF 


PROJECT  NUMBER  MILEAGE  TYPE  OF  WORT 

PROJECT  DESIGNATION 


-MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31/91 
***  MISSOULA  DISTRICT  *** 

Force™*™ 

WIGIM 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 


v \ C~r 


(Jo 


TC 


C/ 


Ci 

'P-' 


PAGE  NO:  : 

"HGROFFT.  OF  TRARSPOflTATTOR'HANASER 
AWMf  DATE'  ■ ■ PERCENT' ' PERCENT  ' \ CONST V V CDNT . 
WORK  BEG.  PROJECT  TIME 

FROJ.COMP.  COMPLETE  USED 


RTF-BRF  1-1(31)14  6,  GS,  PMS,  I OGFC 

TROY  - LIBBY  (U.  SECT.) 

F 1-1 ( 32)23  L F-DE  0301 (603) 

TROY  - LIBBY  IE.  SECT.) 

RTF  1-1(33)17  U1 
TROY  REST  AREA  (GRADING) 

15.965 


WASHINGTON  CONSTRUCTION 

10/07/88 

F.P.M.  MITCHELL,  JAMES  D. 

11/16/88 

PHONE  NO. 295-5782 

**11/15/9! 

9,474,070  * 32,481,794 

93.0 

1 3h  . V 

F 5-4-7)160 

G,  GS,  PMS,  & OGFC 

J.J.  WELCOME  CONST.  CO.,  INC. 

12/13/88  F.P.M.  P I EDALUE  EUGENE  R. 

DICKEY  LAKE  - N.  & S. 

8.714 

1 7,062,320  * 8,323,638 

02/27/89  PHONE  NO. 881-2213 

10/30/9!  100.0 

96.4 

RTF  1-1(33)17  UE  PMS,  i COMPLETE  R.A.  FACILITY  SKINNER  ENTERPRISES 

TROY  REST  AREA  (BUILDING) 

0.000  $ 468,095  $ 447,230 


12/15/89 

03/05/90 

**12/30/91 


F.P.M,  MITCHELL.  JhMES  D. 

PHONE  NO. 295-5782 

95.5  BY  09/01/90 


RTF-BRF  7-1(36)23 
DARBY  - S. 

RTF-BRF  7-1(37)3! 
DARBY  - N. 


6,  GS,  PMS,  l STR'S.  WASHINGTON  CONSTRUCTION 


14.627 


t 10,517,746  $ 10,756,952 


12/15/09  F.P.M.  JOHNSON,  ROBERT  L. 

01/24/90  PHONE  N0.921-44£>8 

09/18/91 


1 00 . 0 


1 0 1 . 1 


IP  90-1(109)23 

ST.  RE6IS  RIVER  BRIDGES 


STfi.  REPAIR 

0 . 000 


FRONTIER-WEST,  INC. 
687,161  \ 508,641 


02/02/90  F.P.M.  CHEZICK , LAWRENCE  J. 

03/19/90  PHONE  NO. 826-1457 

06/12/91  100.0  90.(i 


RTF  1-2(48)185 
JAVA  - SUMMIT 
RTF  83-2(4)78 
SWAN  LAKE  - N. 


PMS  OVERLAY, 


NELCON,  INC. 


STATE  DOCUMENTS  COLLEfclW1'982  * M94,99B 


05/04/90  F.P.M,  CHRiSINGER, KENNETH  L 

05/22/90  PHONE  NO. 756-7056 

08/29/9)  BY  i.i 9/01  / V i * 

1 00.0 


♦»  ESTIMATED  COMPLETION  DATE  ONlY 


NOV  2 7 1991 

MONTANA  STATE  LU3RARY 
1515  E.  6th  AVE. 
HELENA,  MONTANA  59620 


• • 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOP  PERIOD  ENDING  10/31/91 


DATE: 11/08/91 

***  MISSOULA  DISTRICT  <** 

PAGE  NO:  , 

PRIRE  CONTRACTOR 

HOST. DEPT.  OF 'TRANSPORTATION  RANAGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

OkIEIM 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

WORK  BEG. 
PROJ.COMP. 

PERCENT  PERCENT  'V CONST  ' VCONT 
PROJECT  tim 

COMPLETE  USED 

IR  90-2(81)109  STR.  WIDENING  6 PM5  OVERLAY  JENSEN  PAVING 

BONNER  INTERCHANGE 
F 29-1(31)0 
BONNER  - w. 

1.100  I 830,732  $ 860,798 


06/09/90  F . P H . MAART , WIiLIAM  C. 
07/09/90  PHONE  NO, 599-699! 
09/09/91 


! 00 


156.7 


RTF  52-1(7)9  PMS  OVERLAY 

Blue  bay  - n.  i s. 

19.918 


A-l  PAVING.  INC. 
2,976,510  i 2,500,899 


07/09/90  F.P.M.  TQMBR1N1 . DAN 

09/05/90  PHONE  NO. 756-7023 

08/27/91  100.0  97.5 


BHF  1-K22)6  STR.  WIDENING 

N.W.  OF  TROY 
F 1-1(28)0 
TROY  - W. 

HES  56-2(3)30 
3 LGC‘S.  - S.  OF  TROY 
FH  68-1(9)27  (RS  508) 

YAAK  RIVER  ROAD 

16.t7B 


RIVERSIDE  CONTRACTING 


08/07/90  F.P.M,  MARIN,  GARY  R. 

08/13/90  PHONE  NO. 756-7029 

•*06/30/92 


9,920,830  t 9,125,815 


93.3 


91.0 


IR  90-2(78(99 
MISSOULA  - U. 


PCCP  REHABILITATION 

11.219 


DIAMOND  SURFACING, INC 
I 9,633,339  $ 9,709,963 


10/05/90  F.P.M.  MAART,  WILlIAM  C. 

11/15/90  PHONE  NO. 599-6991 
**11/28<91  98.0  116.7 


RS  263-1(6)1 
MULLAN  ROAD  (E.  SECT.) 


6,  GS,  & PMS 

5.866 


WESTERN  MATERIALS,  INC. 
2,029,808  $ 1,970,979 


03/11/91  F.P.M.  WILLIAMS,  TAMES  R. 

03/28/91  PHONE  NO. 72 1-1769 

09/26/91  100.0  92,9 


SMP  1899(90) 

MAINT.  STOCKPILE  - DIST.  II 


CRUSH  i STOCKPILE  GRAVEL 

0.000 


SCHELL iNGER  CONST  CO. 
398,530  $ 922,329 


03/11/91  F.P.M.  CHR I SINGER, KENNETH  L 

09/16/91  PHONE  NO. 756-7056 
**11/28/91  98.0  By  11/01-91 


* ESTIMATED  COMPLETION  DATE  ONLY 


DATE; 1 1/08/91 


HONTAMA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31/91 
***  MISSOULA  DISTRICT  *** 


PRIME  CONTRACTOR  

FORT. DEPT.  OF  TRANSPORTATION  MANAGER 

irciinM 

AWARD  DATE 

FEhlENT' r FREER!  ‘ “ X CONST . 

X CGNT . 

PROJECT  NUMBER 

M I LEASE 

TYPE  OF  WORK 

CGNTRACT  CONTRACTOR 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

AWARD  AMT.  PAYMENTS 

PROJ.CuMP. 

COMPLETE 

USED 

SUP  2099(90) 

CRUSH  & STOCKPILE  GRAVEL 

PEREECT  CONCRETE,  INC 

03/11/91 

F.P.M.  COLYER,  SUSAN  i . 

HAINT.  STOCKPILE  - DIST.  #1 

05/06/71 

PHONE  NO. 258-6853 

0.000 

t 

911,975  $ 990,001 

09/19/91 

1 00 . 0 

BY  1 ! Ml '91 

F 1-2131)123 

SIGNING,  L SIGNALS 

MONTANA  LINES,  INC 

03/29/91 

F.P.M.  TOMBRIN) , DAN 

LaSALLE  RD . INT.-  KALISPELl 

09/06/91 

PhONE  NO. 756-7023 

0.000 

$ 

2&9,629  $ 170,537 

♦ Ml/28/91 

63.2 

52.5 

RTF  7-8(13)95 

MADISON  ST.  BR.  - MISSOULA 

STR.  REHAB. 

FRONTIER-WEST,  INC. 

06/09/91 

07/29/91 

F.P.M.  CHEZICE,  LAWRENCE  J, 
PHONF  NQ.B26-9951 

RTM  9113(9) 

**11/28/91 

BY  10/1 5<9l 

HIGGINS  AVE.  BR.  - MISSOULA 

0.000 

i 

165,02a  t 155, 9t5 

94,2 

RT  81006(1 ) 

ALBERTQN  - NINEMILE  (2  LUC'S. 

) 

0.900 

STR.  REM. (2),  G,  GS,  L PMS 

WESTERN  MATERIALS,  INl. 

06/09/91 

06/13/91 

F.P.M.  COLYER,  SUSAN  C. 
PHONE  NO. 258-6053 

i 

113,138  $ 99,100 

10/02/91 

100.0 

BY  09/01/91 

F-FH  5-9(9)168  & FH  12-1(3) 
FORTINE  - N. 

4.899 

6,  GS,  PMS,  l STR. 

WASHINGTON  CONSTRUCTION 

07/02/91 
03/09/9 l 

F.P.M.  PIEDALUE,  EUGENE  R. 
PHONE  NO. 68 1-22 13 

$ 

9,997,991  i 1,990,262 

**10/30/92 

32.9 

36." 

RS  269-1(9)0 

HAMILTON  - CORVALLIS 

9.793 

WIDEN  l PMS  OVERLAY 

A-l  PAVING,  INC. 

07/11/91 

08/05/91 

F.P.M.  JOHNSON,  ROBERT  L. 
PHONE  NO. 82 1-9968 

$ 

1,593,355  $ 1,159.190 

♦*06/30/92 

72.8 

63.9 

HES  33-1(5)55 

S.  OF  REXFQRO 

BRIDGE  END  TREATMENT 

OMO  CONSTRUCTION  INC 

08/28/91 

F.P.M.  CHRIS1NGER, KENNETH  L 

0.500 

I0/U3/9! 

PHONE  NO. 756-7056 

$ 

23,398  $ 16,839 

10/07/91 

100. 0 

*♦  ESTIMATED  COMPLETION  DATE  ONLY 


DATE: l!/08/9i 


PROJECT  NUMBER  MILEABE 

PROTECT  DESIGNATION 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31/91 
***  MISSOULA  DISTRICT  t*» 

pUj^-CQdTRRCTOR 

n^rni 

TVPE  OF  WORN  CONTRACT  CONTRACTOR 

AWARD  AMT . PAYMENTS 


PAGE  NO:  i 

~~HORT;d*PT;~  Or  TRANSPORTATION  " MANAGER 

avart  mr~mmr ~ percent  ■ y const.  " v eont  . 

WORK  BEG.  PROJECT  Tlrif 

PRO J. COMP.  COMPLETE  UStD 


Rissoocfi'DisTRicT'TOTBcs: 

i*t  BOTTE’DISTRIu  *** 


TOo.T 


F 24-2(6)43 
OVANDO  - E. 


WIDENING,  PMS  OVERLAY,  S * C JIM  GILMAN  EXCAVATING  INC. 
12.200  % 4,063,748  $ 4,277,279 


09/05/89  F.P.N.  ENGSTEDT,  CARL 

10/05/89  PHONE  NO. 444-6326 

06/30/91  100.0  8h  6 


1R  15-2(57)99 
BUXTON  - S. 


PMS  OVERLAY,  5 i C JIM  GILMAN  EXCAVATING  INC. 


16.649 


3,826,188  $ 3,778,182 


12/15/69  F.P.M,  HELD,  TERRY  (ACTING) 

02/05/90  PHONE  NO. 494-2403 

08/29/91  100.0  Pi  ,8 


BR  9020(B)  STR.  L APPR'S. 

W.FK.ROCK  CR.  - E .OF  SKALKAHO 
BR  9020(9) 

HID  FK  ROCK  CR  - SW  OF  P BURG 

0.217 


BINKERD  CONSTRUCTION,  INC. 

330,285  $ 328,150 


02/27/90  F.P.M.  GILMAN,  ROBERT 

04/03/90  PHONE  NO, 684-5869 

06/07/91 


100.0 


90.  B 


RTF  46-7(3)68  SEAL  6 COVER 

E.  OF  WISE  RIVER  - E. 

5.700 


JIM  GILMAN  EXCAVATING  INC. 
1,349,24!  $ 1,384.592 


05/04/90  F.P.M.  WILLIAMS,  PAUL 

08/06/90  PHONE  NO. 683-6290 

09/17/91  100.0  90.0 


9T  22(11) 

WHITEHALL  - U. 

RT  22(12) 

ELK  PARK  FROM  PAGE  RD. 

RTF  69-1(6)0 
WHITEHALL  - KEBB'S  JCT. 

RTS  359-1 (1)0 
KEBB'S  JCT.  - CARDWELL 
RTS  441-2(1)4 

CRACKERVILlE  - OPPORTUNITY 


LEVELING,  S l C 


30 . 900 


JIM  GILMAN  EXCAVATING  INC. 


05/04/90  F.P.M.  WILLIAMS,  PAUL 

08/06/90  PHONE  NO. 633-6290 

09/17/91  BY 


o i o 


i.i . ij 


**  ESTIMATED  COMPLETION  DATE  ONLY 


H 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31/91 


DATE: 11/09/91 

***  BUTTE  DISTRICT  *** 

PAGE  NO:  5 

PRTRE  CORTRfiCTOR 

MOnT.DFFT.  OF'TFfiNSPORTRTIOR'HAISARrR 

ORIGINAL 

AWARD' DATF" 

PERCENT"  PERCFfCrV CONST.  V [OFT 

PROJECT  NUMBER 

MILEAGE 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

WORK  BEG. 

PROJECT 

T IMF 

PROJECT  DESIGNATION 

AWARD  AMT.  PAYMENTS 

PRO J. COMP. 

COMFlETE 

USE! 

RS  590-117)2? 

G,  GS,  PI-3,  l PIPE 

SWAN  AND  SONS  CONST.  CO, 

08/07/90 

F.P.M.  SAUNDERS, LESLIE 

DEEP  CREEK  BR.  - N. 

09 /Oh/ 90 

PHONE  NO . 222-8 1 99 

0.69? 

$ 

567,017  1 529,392 

10/31/91 

100.0 

!65.ii 

BRF-F  89-1(5)8 

STR.  1 APPR'S. 

COP  CONSTRUCTION  CO. 

10/05/90 

F.P.M.  WIEBE,  HAROLD 

MADISON  RV.  - E.  OF  NORRIS 

11/02/90 

PHONE  NO. 635-3290 

0.000 

$ 

1,735,825  $ 1,690,073 

**06/30/92 

99.5 

98.3 

F 8-2(29)96 

PCCP  l STR.  REHAB. 

DICK  ANDERSON  CONSTRUCTION 

03/11/91 

F.P.M.  EN6STEDT,  CARL 

EAST  HELENA  - E.  1 W.  . 

3.951 

09/15/91 

PHONE  NO. 999-6326 

$ 

1,388,575  1 1,219,765 

**06/30/92 

89.0 

36.0 

M 1816(5) 

ELIZABETH  WARREN  AVE.  - BUTTE 

0.996 

G,  GS,  PMS 

JIM  GILMAN  EXCAVATING  INC. 

03/11/91 

09/22/91 

F.P.M.  HELD,  T E! RP v (ACTING) 

PHONE  NO. 999-2*03 

i 

689,397  $ 699,633 

10/15/91 

100.0 

96 . 9 

RS  289-3(2)16 

BROADWATER  CO.  LINE  - S.E. 

22.329 

6S,  PMS,  SEC 

JIM  6ILMAN  EXCAVATING  INC. 

03/11/91 

03/21/91 

F.P.M.  O'BRIEN, HURRA*  ( 
PHONE  NO. 999-322* 

ACT ) 

$ 

595,188  i 560,137 

**06/30/92 

99.1 

91.1 

RRP  9139(66)  U1 

VAR.  LOC'S.  - DIET  11  4 i? 

RR  SIGNING  l fVMT.  MKGS. 

MONTANA  LINES,  INC 

09/09/91 

F.P.M.  DOUGHERTY,  HUGH 

(ACT 

0 . 000 

$ 

06/ 10/Vi 

PHONE  NO. 999*3229 

923,657  $ 938,837 

09/20/91 

100.0 

BY  11/01 / 

HES  11-1(20)21 

S.  OF  EMIGRANT 

SLOPE  FLATTEN,  & DELINEATION 

STANDI5H  CONSTRUCTION 

09/09/91 

F.P.M.  SAUNDERS, LESLIE 
PHONE  NO. 222 -8 199 

0.380 

58,383  $ 58,309 

07/13/91 

**06/30/92 

98 . 0 

233.  J 

IR  15-9(68)19] 

TRAFFIC  SIGNALS 

SKINNER  ENTERPRISES 

06/09/91 

F.P.M,  EN6STEDT,  CARI 

PHONE  NO. ‘♦99-5336 


**  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31/91 


DATE: 11/08/91 

***  BUTTE  DISTRICT  »** 

PAGE 

NO:  6 

PRIME  CONTRACTOR 

MONT. DEPT.  OF  TRANSPORTATION  MANAGER 

PROJECT  NUMBER 

PROJECT  DESIGNATION 

M1LEASE 

TYPE  OF  WORK 

ORIGINAL 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

ADM)  WIT 
WORK  BEG. 
PRO]. COMP. 

PERCENT  PEF-WVtDIilSr." 
PROJECT 

COMPLETE 

TRIM 

TIME 

USED 

CEDAOT7  ITntRCfflSuF-HELBfA' 

0.000 

$ 

95,869  $ 51,959 

01719791 

10/10/91 

100.0 

52.5 

F 8-9(19)57 

WINSTON  - N. 

8.300 

MILL,  FILL,  FPIS  OVERLAY 

i 

RIVERSIDE  CONTRACTING 

8,878,172  $ 2,082,757 

06/09/91 

07/22/91 

**11/88/91 

F.P.M.  McCORMICK, THOMAS 
PHONE  NO. 266-3925 

91. 7 

91.1 

RS  876-1(6)0 

JACKSON  INTERCHANGE  - W. 

8.700 

f 

G,  65,  i PMS 

i 

JIM  GILMAN  EXCAVATING  INC. 

1,821,855  $ 275,010 

06/09/91 

08/29/91 

**06/30/92 

F.P.M.  WILLIAMS,  PAUL 

PHONE  NO. 683- 6290 

15.1 

23 . 0 

H 1805(9) 

HOLMES  AVE.  - BUTTE 

1.598 

6,  6S,  PMS 

$ 

JIM  GILMAN  EXCAVATING  INC. 

869,903  $ 679,530 

06/09/91 

07/29/91 

**06/30/92 

F.P.M.  HELD.  TERRY  (ACTING) 
PHONE  NO. 999-2903 

79.9 

1 00 . 0 

RTF  8-1(15)83 

MacDONALD  PASS  (U.  SIDE) 

RTF  13-5(1)93 

TUDCC  CnDk'C  Li 

PMS  OVERLAY,  S i C 

JIM  GILMAN  EXCAVATING  INC. 

06/09/91 

08/05/91 

**06/30/92 

F.P.M.  WILLIAMS,  PAUL 

PHONE  NO. 683-6290 

RTF  89-9(19)83 
HARRISON  AVE.  - BUTTE 
RTF  89-9(15)70 
BUTTE  - S. 

RTF  69-1(7)38 
BOULDER  - S. 

RTS  289-1(1)0 

N.  MONTANA  AVE.-  N.  OF  HELENA 
RTS  518-1(1)0 
MONTANA  C 1 TV  ROAD 
RT  97586(1) 

CENTENNIAL  DR.-  W.  OF  BUTTE 
RTM  1801(1) 

BREWERY  BYPASS  - BUTTE 
RTM  5809(9) 

N.  MONTANA  AVE . - HELENA 


39.868 


0,050,998  $ 951,879 


46 , 4 


57.  H 


**  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31/91 


DATE: 11/08/91 

***  BUTTE  DISTRICT  **t 

PAGr  Nu:  n 

'"FRIRETORTRACTOR 

FORT.DEFTrCF^FfiRSFORTATTOOAMGER 

DR TG INAL 

AWARD"  PA7F 

FERttRT  PEKKNVV  CONST".  rtCM. 

PROJECT  NUMBER 

MILEAGE 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

WORK  8E8. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

AWARD  AMT.  PAYMENTS 

PROJ.COHP. 

COMPLETE 

USED 

Ifi  15-1(78)64 

PARTIAL  INTERCHANGE  LIGHTING 

SKINNER  ENTERPRISES 

07/02/91 

P f.ll,  HUNTER, LARR i 

N.  DILLON  INTERCHANGE 

10/18/91 

PHONE  NO. 782- 1 797 

IR  90-4(40)289 

CONTINENTAL  DRIVE  int.-  BUTTE 

0.000 

t 

218, 540  $ 78,532 

**06/30/92 

35.9 

9.7 

HE3  59-2(3)50 

SLOPE  FLATTENING  l SIGNING 

LA  CONSTRUCT  ION 

07/02/91 

F.P.M.  SAUNDERS, LESLIE 

N.  OF  RINSLING 

0.799 

09/11/91 

PHONE  NO. 222-8199 

$ 

97,304  $ 46,292 

10/23/91 

100.0 

96.0 

F 19-1(16)8 

TRAFFIC  SIGNALS  1 SIGNING 

PAVLIK  ELECTRIC  CO. 

07/30/91 

F.P.M.  DOUGHFRTY,  HUGH 

(ACT 

MAIN  l COMMERCIAL  - ANACONDA 

0.000 

09/17/91 

PHONE  NO. 49i-3224 

$ 

26,895  $ 29,779 

10/22/91 

1 00 . 0 

31.1 

RS-BRS  231-1(3)0 

GREEN  MEADOW  DR.  - HELENA 

3.0A? 

G,  GS,  PMS , i STS ! S . 

MARONICK  CONST.  CO.,  INC 

07/30/91 

08/26/91 

F.P.M.  ENGSTEDT,  CARL 
PHONE  NO. 444-6326 

$ 

2,368,374  $ 622,818 

**06/29/92 

2c. 3 

28 . j 

BR  9001(12) 

BEAVERHEAD  RIV.  - SW  OF  DILLON 

0.132 

STR.  [.  APPR'S. 

TAMIETTI  CONSTRUCTION  CO. 

08/28/91 

09/17/91 

F.P.M.  W1EBE,  HAROLD 
PHONE  NO. 695-3290 

i 

293.876  $ 108,678 

**09/18/92 

37.0 

17.5 

BRF  29-1(18)50 

JEFF.RV.-  N.  OF  TWIN  BRIDGES 

0.693 

STR.  L AFPRS.  (NEW  ALIGNMENT) 

JIM  6ILMAN  E/CAVATING  INC. 

08/26/91 

09/24/91 

F.P.M.  GILMAN,  ROBERT 
PHONE  NO. 684-596R 

$ 

1,778,982  * 221,394 

**11/16/92 

12.4 

14.7 

RRS-BRS  205-1(13)28 

BN  RROF  - N.  OF  BOZEMAN 

RROF  REPLACEMENT  L APPRS. 

DICK  ANDERSON  CONSTRUCTION 

10/30/91 

F.P.M.  SAUNDERS. LESLIE 

0.517 

$ 

2,728,514  i 0 

} j 

**09/28/92 

PHONE  NO. £22-81 97 

C) . Cl 

**  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31/91 


DATE : 1 1 /OB/9 1 

***  BUTTE  DISTRICT  m 

PAGE  NO:  B 

PRTHrCORTRACTOR 

MONT. DEFT . ’OF' TRANSPORTATION  MANAGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

DR1 G I NAL 

CONTRACT  CONTRACTOR 

AWARD  AMT,  PAYMENTS 

MJDATF  PERCENT  PERCENT  V CONST.  ' VCONT 
WORK  BEG.  PROJECT  TIME 
PRQJ.COMP.  COMPLETE  USED 

BOTTE'DISTRICrTOTBEST 

ii^GRfATTALCSliSTRkT'i*! 


RTF-BRF  29-1 (29)03  6,  GS,  PMS,  S & C,  & STR.  NELCON,  INC. 

GREENOUGH  HILL  - N. 

3.936  $ 3, 686,030  $ 9,298,590 


08/08/89  F.P.N.  STEEN.  GAR/ 
08/22.89  RHONE  NO. 727-9350 
08/19/91  100.0 


RTM  5210(5) 

1ST  AVE.  N.  - GREAT  FALLS 

1 


G.bS.PMS.  ST.  SEN. , SAN. SEN., 
D HATER  SYS. 


UNITED  MAT'LS  OF  GREAT  FALLS 
t 2,986,963  $ 2,996,991 


05/09/90  F.P.M.  THOMSON,  ROB 

06/12/90  PHONE  NO. 727-9350 

"8/28/91  1 00 . 0 lftO.u 


RS  228-2(9)30  G,  63,  & BIT.  SURF  TRT.  (BST) 

5 MI.  S.  OF  FORT  BENTON  - S. 

9.208 


NELCON,  INC. 

2,180,755  t 2,278,h70 


06/09/90  F.P.M.  ENDERSON,  GLEN 

06/29/90  PHONE  NO. 739-9205 

00/26/91  100.0  99.1 


f 1*3(18)256  PMS  OVERLAY 

CUT  BANK  - E. 

F 1-3(19)255 
MAIN  ST.  - CUT  BANK 

15,790 


RIVERSIDE  CONTRACTING 

3,292,02?  $ 3,262,069 


12/19/90  F.P.M.  LEO,  DENNIS 
02/06/91  PHONE  NO. 939-2970 
10/21/91 

100.0  82.7 


BR  9008(11) 

TETON  RV.  - 1 Mi.  S.  OF  LOMA 


STR.  & APPR'S. 

0.139 


EDWARD  T.  COPE'S  CONST. 
283,390  t 133,597 


03/11/91  F.P.M,  WILMOT,  DOOG 

08/12/91  PHONE  NO. 622-5369 
**06/30/92  97,1  53.9 


F 10-2(18)62 
LOMA  - BIG  SANDY 


6,  6S,  PMS,  l STft'S. 

20.928 


SLETTEN  CONSTRUCTION  CO. 
6,958,166  i 9,990,990 


03/11/91  F.P.M.  ENDERSON,  GLEN 

09/15/91  PHONE  NO. 739-9205 

**10/23/92  71,7  65.1 


**  ESTIMATED  COMPLETION  DATE  ONLY 


DATE: 11/08/91 


PROJECT  NUMBER 
PROJECT  DESIGNATION 

VAR.  LOC'S.  - LIST.  I] 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDIN6  10/31/91 
♦ **  GREAT  FALLS  DISTRICT  **♦ 

PRIRE'rORTRfiCTOR 

lUtISIM 

MILEAGE  TYPE  OF  HORN  CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

w mwiwv  piof;.  wmwnNEsrrw 

C.000  * 178,301  t 1/5,988 


PAGE  NO;  9 

HORTCDEPTT  DF  TRANSPORTATION  H/WE 
W"PPW‘?ERmir  V CONST . V CONT . 
WORK  BEG.  PROJECT  ’ ME 

F'ftOJ.CQMP.  COMPLETE  USED 

WiW/w  ■"  r.  f.  ft  " mmr.  ~ ddubi  as- 

05/08/91  PHONE  NG.355-9j09 
**06/30/92  98,0  BY  lu/ni, 


91 


M 571213)  G,  GS,  i PMS 

19TH  AVE.  - HAVRE 

0.900 


BALTRUSCH  CONST.  CO., INC. 
659,318  t 616,396 


09/09/9)  F.P.M.  TREFTZ.  GORDON 

05/06/9!  PHONE  NO. 353-2616 

**06/30/92  93.5 


F 3-1(9)101  PMS  OVERLAY 

9 MI.  S.E.  OF  BROWNING  - S.E. 

9.200 


RIVERSIDE  CONTRACTING 
1,381,992  % 1,352,831 


05/02/91  F.P.M,  LEO,  DENNIS 

05/20/91  PHONE  NO. 939-2970 
**06/30/92  97.9  98.7 


F 29-3(19)83 
ROGERS  PASS  - W. 


MILL,  PMS  OVERLAY,  S i C RIVERSIDE  CONTRACTING 


8.100 


2,533,616  $ 2,995,320 


06/09/91  F.P.M.  STEEN,  GARY 

06/20/91  PHONE  NO. 727-9350 

10/08/91  100.0  BY  10/15/91 


RS  218-1(3)19 
E.  OF  CONRAD  - E. 


WIDENING,  PMS  OVERLAY  RIVERSIDE  CONTRACTING 


5.910 


1,060,939  i 1,091.985 


06/09/9!  F.P.M.  WICK  MAN,  TERRY 

06/17/91  PHONE  NO. 278-7931 
**06/30/92  98.0  ?8.  H 


RTS  221-1(1)29 
MAIN  ST.  - DUTTON 
RTS  365-1(9)0 
CENTRAL  AVE.-  BRADY 
RT  81005(1) 

BRADY  - COLLINS  (FRONTAGE  RD.) 

RT  81006(1) 

BRADY  - MIDWAY  (FRONTAGE  RD. ) 

17.690 


PMS  OVERLAY,  S i C 


SLETTEN  CONSTRUCTION  CO. 


06/09/91  F.P.M.  HICKMAN,  TERR/ 

06/26/91  PHONE  NO. 278-793) 

**06/30/92 


995,611  i Bt>6,Pa8 


91.6 


9a,  7 


IR  15-9(67)216  MILLING,  PH3  OVERLAY,  S 5 C. 

blEBEN  - AUGUSTA  INTERCHANGE  BA.  REHAB,  l EPOXY  STRIPING 

11.611 


RIVERSIDE  CONTRACTING 
3,170,613  * 1,999,028 


07/30/91  F.P.M.  THOMSON.  BOB 

08/19/91  PHONE  NO. ”27-9350 

**07/28/92  97.0  96.7 


**  ESTIMATED  COMPLETION  PATE  ONLY 


DAIEiil/oB/91 


PROJECT  NUMBER 
PROJECT  OKI GMAJJPM 

F 80-1 (4)m6 
ARROW  CREEK  BRIDGE 


HES  1-7113)425 
US  2 - HARLEM 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31  *'91 
***  6REAT  FALLS  DISTRICT  *** 

pinfrcoNTfraR 

'HR!  GW 


0.000 


PAGE  NO: I ■ 

HPTDFPTrnrTPARSPORTATION  MANAGER 

WARIf  D'fiTF " * PFRCTTCT  ~ PERCENT'  ~ Y ERNST',  ‘ ' Y CUNT . 


MILEAGE 

TVPE  OF  WORK 

CONTRACT  CONTRACTOR 

AWARD  ANT.  PAYMENTS 

WORK  BES. 
PRO J. COMP. 

PROJECT 

CQMP.ETE 

TIME 

USED 

RIPRAP  PLACEMENT 

S h L CONSTRUCTION,  INC. 

07/30/91 

08/10/91 

F.P.M.  ENDEPSON.  GLEN 

PHONE  NO. 739-4205 

0.000 

t 49,438  ♦ 42,081 

10/07/91 

100,0 

40 

INTERSECTION  LIGHTING 

MIDLAND  ELECTRIC  CO.  INC. 

07/30/91 

09/03/91 

F.P.M.  GREGORY,  DOUGLAS 
RHONE  NO. 355-4309 

1 4 , 000 


6,004 


♦*06/30/92 


47.9 


10.11 


F 1-7(9)430  G.  6S,  PMS,  l STR'S. 

FORT  BELKNAP  - E. 

' 16.372 


SK  CONSTRUCTION,  INC. 

$ 12,715,057  $ 144,164 


08/23/91  F.P.M.  TREFTZ,  GORDON 

09/24/91  PHONE  NO. 353-2616 
**07/28/94  1.1  7.3 


AR  3190(29)  STR.  REPAIR 

SMELTER  AVE  Q-PASS-6REAT  FALLS 

0.000 


TAMIETTI  CONSTRUCTION  CO. 
$ 34,100  i 38,166 


08/28/91  F.P.M.  THOMSON,  BOB 

10/14/91  PHONE  NO. 727-4350 

10/25/91  100.0  3.3 


GW  FALLS'  DISTRICT"  TOTALS': 

v vOT'.ffisr  ‘ ' v 

*i*"GLtRDI9E"DT5TPTCT  ♦** 

'"TOO 

— 

RRS  4138(63)  UPGRADE  PUMPING  FACILITIES 

B.N.R.R,  U-PASS'S  - DIST.  14 

0.000 

QLANDER  CONTRACTING  CO. 

$ 396,357  1 360,795 

02/27/90 

05/15/90 

09/09/91 

F.P.M.  GREUFE.  LARRY 

PHONE  NO. 653- 1050 

100.0 

123.2 

RTF  14-6(5)217 

PMS  OVERLAY, 

S l C 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

04/02 '90 

F.P.M.  STEWART,  DONALD 

SUMATRA  - E.  1 N. 

06/20/90 

PHONE  NO. 557-2333 

29.200 

t 1.597,633  $ 1,501,058 

08/27/91 

100.0 

BY  09/01 

F-FLH  37-1(12)9 

S,  GS,  6 FMS 

MERIT  WESTERN  CO. 

05/04/90 

F.P.M.  STROHMAYER,  DUANE  1. 

BUSBY  - U. 

9.986 

* 10,151,483  $ 9,62o,543 

07/u9/9(i 

**06/30/93 

PHONE  NO. 232-109  i 

9“.B 

^4 

**  ESTIMATED  COMPLETION  DATE  ONLY 


\ 


MONTANA  DEPARTMENT  OP  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDIN6  10/31/91 

DATE: 1 1/08/91  ***  6LENDIVE  DISTRICT  ***  PAGE  NO:H 

- PBIRr CONTRACTOR  ROROEPTT  OF  TRANSPORTATION  PANACFR 

miM  maw datf ~ ■ percent- - percent-  " v const  ; v coni 

PROTECT  NUMBER  MILEAGE  TYPE  OF  WORK  CONTRACT  CONTRACTOR  WQRf  BEG.  PROTECT  T1MI 

PROJECT  DESIGNATION  _ AWARD  AMT.  PAYMENTS  PROJ.COHP.  COMPLETE  LSED 


F-BRF  32-1(9)6  UP 
MACON  - N. 


FENCING  1 SEEDING  (NEGOTIATED 
TRIBAL  CONTRACT) 

0.000 


A3SINIBGINE  i SIOUX  TRIBES 
207,929  $ 160,635 


05/29/90  F.P.H.  QUALE,  R E NINE TH 

07/09/90  PHONE  NO. 365-287/ 

**06/30/92  77.4  BY  / 


RS  938-1(7)25  UP 

25  MI.  N.  OF  NASHUA  - N. 


FENCING  & SEEDING  (NEGOTIATED  ASSINIBOINE  1 SIOUX  TRIBES 
TRIBAL  CONTRACT) 

0.000  $ 69,566  $ 93,599 


05/29/90  F.P.H.  QUALE,  t- ENNE1H 

07/09/90  PHONE  ND.3b5-28?7 
**06/30/92  62.7  BY  / 


F 20-1(9)0  PMS  OVERLAY 

GLENDIVE  - N.E. 

' 18.562 


BORDER  STATES  PAVING, INC. 
* 2,189,786  t 2,291,671 


06/09/90  F.P.H.  WOLF,  LARRY 

07/11/90  PHONE  NO. 365-5296 

08/23/91  100.0  lOP.ii 


F 23-3(9)108 
HAMMOND  - S.E. 


WIDENING,  1 PMS  OVERLAY 

11.000 


BORDER  STATES  PAVING, INC, 
i 2,821,029  * 2,785,938 


07/09/90  F.P.H.  SWANSON,  ROBERT  E. 

08/20/90  PHENE  NO. 232-1093 

**11/30/92  98.0  1 12. n 


F 57-7(10)326 
BUSINESS  LOOP  - GLENDIVh 
F 98-1(1)0 

BUSINESS  LOOP  - GLENDIVE 


PMS  OVERLAY,  i RUBBER  RR  XIN6  PORTABLE  PAVERS,  INC. 


2.555 


1 1,609,727  $ 1,611,592 


10/05/90  F.P.M.  WOLF,  LARRY 

11/07/90  PHONE  NO. 365-5296 

**06/30/92 


98.0 


102.7 


F-BRF  32-1(9)6  U1 
MACON  - N. 


WIDENING,  PMS  OVERLAY,  i STR.  PRINCE,  INC. 


10.391 


3,955,^92  t 2,880,160 


10/05/90  F.P.M.  SAIN,  LARRY 

09/09/91  PHONE  NO, 653-1050 
**10/28/92  72.8  82.1 


F 57-5(19)171 
SAND  SPRINGS  - W. 


SLOPE  FLATTEN.,  PMS  OVERLAY, 
S & C 

8.116 


WASHINGTON  CONSTRUCTION 
5,090,677  i 5,015,260 


10/05/90  F.P.M.  STEWART  DONALD 

1 1 / 13/90  PhONE  N0.557-2j33 
**09/28/92  98.0  65.9 


**  ESTIMATED  COMPLETION  DATE  ONLY 


DATE: 11/08/91 


PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31/91 

***  GLENDIVE  DISTRICT  **»  RAGE  NO:!.3 

PRIFirCONTRflCTaR  flORTTDFPTT'OF'TRfiRSPORTflTTON  MANAGER 

MT IiTfTF " ‘ PEBBtFiT 'PERtEVr ' VONST7  VCDNT 

T/PE  OF  WORK  CONTRACT  CONTRACTOR  WORE  BEG.  PROJECT  TIME 

AWARD  AMT.  PAYMENTS  PROJ.COMP.  COMPLETE  USED 


IR  99-7(18)835  MILL,  FILL,  l PM5  OVERLAY  PORTABLE  PAVERS,  INC. 

WIBAUX  - E.  I w. 

RS  861-1(4)5 
5 MI.  N.  OF  WIBAUX  - N. 

18.668  I 1,578,838  $ 1,500,319 


10/05/90  F.P.M.  ROLF,  lARRt 

04/08/91  PHONE  NO. 365-5896 

**06  .'30/92 


95.A 


84.4 


RS  438-1(7)85  U1  G,  GS,  & PM3 

85  MI.  N.  OF  NASHUA  - N. 

3.931 


WICKENS  CONSTRUCTION,  INC. 
1,891.465  i 1,139.679 


10/05/90  F.P.M.  LA  ROQUE,  ARCHIE 

10/15/90  PHONE  NO. 888-9478 

09/18/91  100.0  83.5 


F 85-1(17)9  G,  GS,  PHS,  6 STR. 

9 Ml.  N.  OF  CIRCLE  - N. 

7.971 


SK  CONSTRUCTION,  INC. 
5,887,949  $ 4,588,336 


18/14/90  F.P.M.  FRIEND,  DAVE 

08/18/91  PHONE  NO. 365-389? 

*♦08/30/98  85.5  65. a 


RS  848-813)18  GS,  & PMS 

DANIELS  CO.  LINE  - E. 

13.146 


CENTURY  COMPANIES,  JV 
1,131,800  $ 879,458 


03/11/91  F.P.M.  LA  ROOUE,  ARCHIE 

06/34/91  PHONE  NO. 323-9498 
**06/30/98  78,4  108.3 


DR  9011(9)  STR.  1 APPR'S. 

DIVERSION  CANAL  - INTALE 

0.110 


EDWARD  T.  CORPS  CONST. 


839,893  I 881,308 


03/11/91  F.P.M.  QUALE.  KENNETH 

03/87/91  PHONE  NO. 365-8877 

10/15/91  100.0  68.3 


BRF  42-3 < 10)73  U!  STR.  REPl . 

MILL  RIVER  - S.  OF  GLASGOW 

0.340 


SLETTEN  CONSTRUCTION  CO. 
» 983,545  $ 971,737 


03/11/91  F.P.M,  BACON,  DAVE  W.  (ACTI 

04/01/91  PHONE  NO. 365-3879 

**06/30/98  98.0  87.4 


BR  9048(8)  SIR.  j,  APPR’S. 

USRS  MAIN  CANAL  - SAVAGE 

0 . 000 


TRACY  COWDREY  4 ASSOC. 
119,516  $ 1,195 


03/39/91 

/ / 

**05/30/92 


F.P.M.  QUALE,  KENNETH 
PHONE  NO. 365-8877 

1.0 


»*  ESTIMATED  COMPLETION  DATE  ONLY 


DATE: 11/03/91 


PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION 


TYPE  OF  WORK 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31/91 
***  GLENDIVE  DISTRICT  *** 

pRIfiE-C0NTRWT3R 



CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 


PAGE  NO: 1 3 

~W;DFPT.7:F  TRANSPORTATION  HfiNAiTfR 

imr  Pir  "FERrEfir 'PERttUT' ~ v const  rx  com . 

WORK  BEG.  PROJECT  ! Rt 

PROJ_.COMP_._  COMPLETE  USED 


RRP  A 139 (66)  U3  RR  SIGNING  1 PVMT.  MKGS. 

VAR.  LOGS.  - DIST.  #9  l 15 

0.000 


MARI  RITE  LINES  OF  MuNT., INC 
335,456  i 297,633 


04/09/91  F.P.M.  WOLF,  LARRY 

06/17/9!  PHONE  NO. 365-529*. 

**06/30/73  96.4  BY  il/n|/9| 


F 1-10(23)581 
WOLF  POINT  - W 


HES  3-1(14)4 
N.E.  OF  MILES  CITY 


RS  341-1(3)0 

HA1BY  RD.  - N.E.  OF  JORDAN 


BR  9036(1!) 

WOODY  ISLAND  COULEE 


F 37-2(9)63 
ASHLAND  - E. 


RS  353-113)1 
I MI.  N.  OF  TERFY  - N. 


RIF  1-8(14)458 


10.554 

PMS  OVERLAY 

* 

BORDER  STATES  PAVING, INC. 

2,788.379  * 752,114 

04/09/91 

06/13/91 

**07/30/93 

F.P.M.  BALDWIN, JAMES 
PHONE  NO. 787-5701 

37.0 

63.1 

0.000 

REALIGN  INTERSECTION 

$ 

PORTABLE  PAVERS,  INC. 

334,378  $ 383.313 

04/09/91 
07/01/91 
10/ 17  ‘91 

F.P.M.  STEWART,  DONALD 
PHONE  NO. 557-3333 

100.0 

49. 5 

30.036 

6S 

i 

SHUMAKER  TRUCKING  AND  ETC. 

1,101,573  $ 1,136,201 

04/09/9! 

06/13/90 

08/38/91 

F.P.M.  FRIEND,  DAVE 

PHONE  NO. 365-28"? 

100.0 

14. 4 

0.197 

SIR.  t,  APPR'S. 

i 

CGP  CONSTRUCTION  CO. 

397,758  1 377,136 

05/08/91 

06/03/91 

10/16/91 

F.P.M.  PETERSON,  LEG 

PHONE  NO. 365-5396 

1 00 . 0 

ib.'1 

13.600 

PMS  OVERLAY,  MIN.  WID.,  S 

l C 

$ 

BORDER  STATES  PAVING, INC. 

3,202,006  $ 1,985,356 

06/04/91 

07/02/91 

**06/28/93 

F.P.M,  SWANSON,  ROBERT  E, 
3HuNE  NO. 232- 1073 

62 . 0 

46.7 

15.574 

LEVELING,  S l C 

i 

PORTABLE  PAVERS,  INC. 

573,974  i 559,365 

06/04/91 

06/34/91 

09/27/91 

F.P.M,  WOLF.  LHPKY 

F HONE  NO. 365-5396 

1 00 . 0 

BY  07/n1/9 

LEVELING,  RUT  FILLING,  5 

& C 

PORTABLE  PAVEFS,  INC. 

06/04/91 

F.P.M.  BALDWIN, JAMES 

*»  ESTIMATED  COMPLETION  DATE  ONLY 


DATE: 11/08/91 

MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCT  ION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31/91 
***  GlENDIVE  DISTRICT  *** 
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NO : 1 4 

PRIME  CONTRACTOR 

MONT. DEPT.  3E_TRA3SP0RTATT3N  HANAGFr 

PROJECT  NUMBER 

PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORf 

LiRlGlM 

CONTRACT  CONTRACTOR 

award  amt.  payments 

WORK  BEG. 
PROJ.COMP. 

PCTWPtFIENT  "VCOTiSr.'" 
PROJECT 

COMPLETE 

vrnvr. 

i IMF 

USEE 

W.  QE  MALTA  - W. 
RTF  22-El  11)58 
MEDICINE  LACE  - N. 
RTF  23-1 ( 19)28 

28  MI.  S.  OF  MILES 

□ TV  - S. 

25.900 

$ 

337, 9E9  $ 521,280 

"~7)7a>F/Tr' 
*♦06/30  9? 

be. 2 

70.li 

RTF  27-31 A 163 
WIBAUX  - S. 

20.000 

LEVELING,  PMS  OVERLAY, 

S L C 

$ 

PORTABLE  PAVERS,  INC. 

529,121  $ 979.217 

06/09/91 

07/22/91 

09/29/91 

F.P.H.  WOLF.  LARRY 

PHONE  N0.36U-5296 

100.0 

20 . i' 

F 27-2' 6)29 

S.W.  OF  BARER 

1.500 

SLOPE  FLATTENING 

$ 

PYLE  INC. 

128,139  $ 1 1 1 , BE  9 

07/02/91 

07/29/91 

10/01/91 

F.P.M.  5CHNEIDT , JOE 

PHONE  NO. 828-41125 

100.0 

.H 

BR  9013(7) 

FENNEL  CR. -16  MI. 

NW  OF  PLEVNA 

0.208 

STR.  6 APPR'S. 

$ 

MACK  IN  CONSTRUCTION  CD 

160, 16E  $ 97,197 

07/02/91 

08/26/91 

♦*06/30/92 

F.P.M.  SCHNFIDT,  JOE 

PHONE  N0.828-9OA5 

60.7  B 

1 11/15/41 

RS  322-1(1)11 
LITTLE  BEAVER  CR.- 

SE  OF  BAKER 

0.917 

STR.  L APPR'S. 

i 

COP  CONSTRUCTION  CO. 

722,172  $ 0 

10/02/91 

i ! 

**11/28/92 

F.P.M.  SCHNE IDT,  JOE 

PHONE  NO. 328-4025 

0.0 

F 57-51161192 

BIO  DRY  CREEK  - W. 

8.805 

6,  GS,  PMS,  L STR. 

$ 

WASHINGTON  CONSTRUCTION 

5,966,600  i 0 

10/02/91 

i 1 

*♦12/22/92 

F.P.M.  WOLF.  lARRY 

PHQNt  N0.36j-529t 

0.0 

IR  99-6(49)133 
MILES  CITY  - E.  1 

W. 

11.303 

PMS  OVERLAY,  S L C 

$ 

PORTABLE  PAVERS,  INC. 

2,3*19,999  $ 0 

10/30/91 
/ / 

**10/30/92 

F.P.M.  STEWART,  DONALD 

PHONE  NO. 557 -2333 

0 , 0 

**  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31/91 


DATE: 11/08/91 

***  GLENDIVE  DISTRICT  »** 

PAGE  NO: IS 

PRIME  CONTRACTOR 

HURT. DEPT.  OF' TRANSPORTATION  MANAGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORE 

ORIGINAL 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

AMT)  MTF  PE  RUNT  P FRiPTlT  ' V CONST. ' ' V CONT . 
WORK  BEG.  PROJECT  1 1 mf 

PRO J. COMP.  COMPLETE  USED 

BCENDWniSTRICT'TOTJSCST 


i ' ' T T?.fT?;9s7 ' 

***  BTLCTRG5  DISTRICT  ***" 


F-BRF  19-9(7)138  G,  GS,  PM3, 

LAVINA  - W. 

8.535 


SLETTEN  CONSTRUCTION  CO. 
9,008,792  I 9,281,279 


10/02/89  F.P.M.  OPIE,  BRUCE  E. 

11/07/89  PHONE  NO. 856-9897 
*♦11/11/91  98,0  99.2 


F-BRF  63-2(9119  G,  DR,  PMB,  PhS 

JUDITH  GAP  - N. 

10.000 


PRINCE,  INC. 

9,355.252  $ 9,092,997 


02/27/90  F.P.M,  TUZEy .RONALD 

07/05/90  PHONE  NO. 923-5299 

iBM  5/91  100.0  H3.3 


BR  9099(9)  SIR.  L APPR'S. 

YELLOWSTONE  RV.-S.E.  GREYCLIFF 

0.36o 


COP  CONSTRUCTION  CO. 
710,938  i 632,063 


05/09/90  F.P.M.  STUDEBAFER,  RAYMOND 

06/07/90  PHONE  NO. 252-7329 

06/13/91  lOu.O  7 3. 9 


RTF  16-1(21)12  G,  GS,  E PMS 

BILLINGS  - N. 

F 16-1(25)22 

17  Ml.  N.  OF  BILLINGS  - N. 

11.36s 


EMPIRE  SAND  AND  GRAVEL  CO., INC 


07/09/90  F.P.M.  SLOE,  DAVID  A. 

07/25/90  PHONE  NO. 298-3827 

10/20/91 


6,922,337  i 7,107,698 


1 00 . 0 


152.3 


RTF  61-3(7)39 
GRASSRANGE  - N.  I S. 
F 61-3(9)96 
N.  Of  GRASSRANGE 


WIDENING,  PMS  OVERLAY,  S l C SLETTEN  CONSTRUCTION  CO. 


11.592 


I 3,797,739  % 9, 10^,381 


07/09/90  F.P.M.  SACIS,  RAY 

08/10/90  PHONE  NO. 538-3731 

**05/30/92 

98.0  qs.i 


IR  90-9(79)593 
WYOLA  - S. 

IR  90-9(75)599 
WYOMING  LINE  - N. 


MILLING,  4 PMS  OVERLAY  PORTABLE  PAVERS,  INC. 


10.992 


i 3,872,535  $ 3,816,192 


07/09/90  F.P.M.  NEVILLE.  GARY 

08/06/90  PHONE  NO. 932-9872 

06/07/91  BY  11/01/90 


100,0 


**  ESTIMATED  COMPLETION  DA~E  ONLY 


DATE: 11/08/91 


PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31/91 
***  BILLINGS  DISTRICT  ♦** 

PRiircoKTFfra 

mmm- 

TYFE  OF  WORK  CONTRACT  CONTRACTOR 

AWARD  AMT . PA YMFNT 3 


PAGE  NO • 1 6 

FORT:r»EPT:*OrTRflflSPORTfiTTOfI'HSRSCiFR 
' AWRIT  DATF  " P tRTETrr ' PERtHT" ' l mNBT."  VFDTiT. 
WORK  BEG.  PROJECT  TIME 

PRO J . COMP . COMPLETE  USED 


BR  9056(8) 

YELL.  RV.  - E.  OF  MOSSMAIN 


STR.  I APPR'S. 


0.360 


3LETTEN  CONSTRUCTION  CO. 
$ 1,570,75?  t 1,591,889 


06/07/90  F.P.M.  TA/LOR,  DONALD 

08/31/90  PHONE  NO. 258-9735 
**06/30/98  98.0 


100.0 


IR  99-1151 1 29 
POMPEYS  PILLAR  - CUSTER 


MILL,  FILL,  & PMS  OVERLAY 


88.789 


EMPIRE  SAND  AND  GRAVEL  CO., INC 
$ 6,536,119  $ 6,699,088 


08/89/90  F.P.M,  0P1E,  BRUCE  E. 

09/17/90  PHONE  NO. 856-989? 

**11/11/91  98.0 


99.; 


IR  90-9(711509 
CROW  AGENCY  INTCH. 


S. 


PMS  OVERLAY 


i 7.917 


BORDER  STATES  PAVING, INC. 
$ 6,139,568  * 5,752,801 


10/05/90  F.P.M,  RUSSELL, RONALD 

03/27/9 1 PHONE  NO. 665-391 9 

**06/30/92  93.7 


91 


SMP  399(90) 

MAINT.  STOCKPILE  - DI3T.  15 


CRUSH  i STOCKPILE  GRAVEL 


0.000 


FISHER  SAND  AND  GRAVEL  CO. 
$ 969,888  t 989,996 


13/19/90  F.P.M,  OF  IE,  BRUCE  E. 

03/06/9!  PHONE  NO. 856-989" 

10/11/91  100.0 


BY  06/30/9) 


RS  500-8(8)19 
MOS0Y  - S. 


G,  & 6S 


9.637 


AMERICAN  CONTRACTING,  INC. 
t 938,816  % 1,388,383 


03/11/91 

09/33/91 

09/86/9! 


F.P.M.  SACKS,  KAY 
PHONE  NO. 538-8731 
100.0 


97.6 


F 57-8(13)97 
MOCCASIN  - E.  t,  U. 


ADV.  STKG.  (FOR  FUT.  RECONST.)  EMPIRE  SAND  AND  GRAVEL  CO., INC 
10-600  t 9,399,^79  $ 9,331,979 


09/09/91 

05/19/91 

**08/88/98 


F.P.M.  TILZEY, RONALD 
PHONE  NO. 483-5899 
97.9 


58.3 


IR  90-7(57)361 
BIG  TINDER  - E,  t D. 


MILL,  FILL,  l PMS  OVERLAY  EMPIRE  SAND  AND  GRAVEL  CO., INC 

lfe-8fa9  * 5,939,598  $ 5,338,718 


09/09/91 

09/89/9! 

**11/30/98 


F.P.M.  NEVILLE,  GARY 
PHONE  NO.vae-HS^ 
98.0 


jj  . 4 


88-8(16)69 


PMS  OVERLAY 


MIDLAND  O'LEARY  INC. 


09/09/91 


F.P.M.  LESLEY,  MEL 
PHONE  NO. 345-3315 


**  ESTIMATED  COMPLETION  DATE  ONLY 


DATE: 11/08/91 

MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31/91 
***  BILLINGS  DISTRICT  *** 

PACE 

NO:!  ? 

Prime  CONTRACTOR 

RCT.D'RT.  or  TRANSPORTATION  HARAGCR 

PROTECT  NUMBER 

PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

ORIGINAL 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

WARITMTF' 
WORE  BEG. 
PRO]. COMP. 

PEFtHr  PERCENT"" !("  CONST"." 
PROJECT 

COMPlEE 

T CONST 
TIME 
USED 

BROABtlAY"  AVE.  - RED  LDDBF 

1.015 

* 

997,271  $ 997,915 

W7W7TT"' 

09/85/91 

100.0 

97.3 

BRS  AIR-IOIA 

tl.  ROSEBUD  CR.  - FISHTAIL 

0.132 

STR'S.  1 APPR'S. 

$ 

TAMIETTI  CONSTRUCTION  CO. 

997,706  $ 986,133 

05/02/91 

05/23/91 

*+06/30/92 

F.F.M.  STUDEBAKER,  RAYMOND 
PHONE  NO. 858-7329 

95.8 

77.5 

RTF  61-3(10)83 

-RED  ROBINSON  BRIDGE  - N.  1 S. 

19.000 

PMS  OVERLAY,  S l C 

$ 

3LETTEN  CONSTRUCTION  CO. 

979,111  $ 950,653 

06/09/91 

07/09/91 

+*06/30/98 

F.P.M.  SCHUHAN,  DAVID 

PHONE  NO. 895-9308 

95.1 

95.6 

IR  90-8 i 115)487 

PARR  CITY  INTERCHANGE 

IR  90-9 <76 >509 

CROW  AGENCY  INTERCHANGE 

IR  99-1 (52)6 

HUNTLEY  INTERCHANGE 

0 . 000 

INTERCHANGE  LIGHTING 

$ 

ACE  ELECTRIC,  INC. 

183,858  $ 88,069 

07/30/91 

09/09/91 

**06/30/98 

F.P.M.  SCHUHAN,  DAVID 

PHONE  NO. 295-9802 

15.3 

*»9  . t 

F-FLH  37-1(19)19  U2 

BUSBY  - E.  1 9. 

9.959 

G,  G3,  PMS,  6 STR'S. 

$ 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

9,933,011  $ 255,999 

08/88/91 
09/30 >9! 
**18/19/91 

F.P.M.  OP  1 E , BRUCE  E, 

PHONE  NO. 856-9697 

5.2 

5.9 

BRS  919-1(8)0 

E.  ROSEBUD  CR.-S.  OF  ABSAROKEE 

0.369 

STR.  1 APPR'S. 

t 

TAMIETTI  CONSTRUCTION  CO. 

615,183  $ 105,599 

08/23/91 
09/18/91 
** 18/80/98 

F.P.M.  STUDEBAKER,  RAYMOND 
PHONE  NO. 858- ?329 

17.2 

16.7 

RS  986-8(9)19 

HANOVER  - E.  L W. 

7.870 

PMS  OVERLAY,  S l C 

$ 

CENTURY  COMPANIES,  JV 

799,510  \ 0 

10/08/9] 

10/23/91 

**09/82/92 

F.P.M.  TILZEY.R0NA1D 

PHONE  NO. 983-5299 

o.o 

*+  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 


DATE: 11/08/91 

CONSTRUCTION  REPORT  FOR  FERIOD  ENDING  10/31/91 
***  BILLINGS  DISTRICT  *** 

PAGE  N0:1 3 

MONT. DEPT.  OP  TRANSPORTS • ION  MANAGER 

PROJECT  NUMBER 

PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

AMD  WF 
WORK  BEG. 
PRO J. COMP. 

PtRIENT  PERCENT  \ CONST . \ PONT . 
PROJECT  TIME 

COMPLETE  USED 

RS  500-1(1)0 

MEL3T0NE  - N. 

7.929 

PMS  OVERLAY,  S & C 

PORTABLE  PAVERS,  INC. 

1 913,037  * 0 

10/02/91 

16/23/91 

**10/09/92 

F.P.M.  SAC! 3,  RAY 

PHONE  N0.53B-8731 

0 . o 

IR  0002(32) 

BILLINGS  DIST.  - EROSION  CONT, 

'35.700 

EROSION  CONTROL 

LA  CONSTRUCTION 

% 79,971  $ 0 

10/02/91 

10/22/91 

♦*11/15/91 

F.P.M.  SLOE,  DAVID  A. 

PHONE  NO. 293-3827 

o.o  by  n/ r. 

BRF-F  16-1130)1 

EAST  BRIDGE  - BILLINGS 

STR'S.  L APPR'S. 

1.108 

COP  CONSTRUCTION  CO. 

$ 7,999,953  $ 0 

11/01/91  F.P.M.  5CHUMAN.  DAVID 

/ / PHONE  NO. 295-9302 

**11/28/93  0.0 

BltnUEB"  DISTRICT^  TDTAIS7' " ' 

} \ !T1,19E),B7E) 

77. 5 

♦*♦  ♦♦* 

TOTALS  FOR  ATl  PROJECTS: 

f25S;7I3;939  *211,520,957 

82. 5 

PROJECT  NUMBER  MILEAGE  TYPE  OF  iJORK 

fBMCUfSJliNAJM 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/91 
***  MISSOULA  DISTRICT  *h 

pRTHE-CORTRfiCTOp 

ORlum 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 


AWROATF 
WORK  BEG. 


'fc' 


PAGE  NO:  I 

llST/DEPTrOF ' TRANSPORTATION  MANAGER 
-miHtf-'mmr  Ttmisr."  v font. 

PROTECT  TIME 


PRO J_.  C QMP_.  _ _ COhPLET  E_  USED 


RTF-BRF  1-1(31)14  6,  65,  PMS,  L OGFC 

TROY  - HEBY  (W.  SELT.) 

F 1-1(32)23  & F-DE  0201(802) 

TROY  - LIBBT  (E.  SECT.) 

RTF  1-1(33)17  01 
TROY  REST  AREA  (GRADING) 

15.965 


WASHINGTON  CONSTRUCTION 

10/07/86  F.P.M.  MITCHELL,  JAMES  D. 

11/16/86  PHONE  NO. 295-5762 

**11/15/9! 

9,676,070  $ 32,481,796 

98.0 

F 5-6(7)160  G,  63.  PMS,  i OGFC 

DICKEY  LAKE  - N.  & S. 

8.716 


J.J.  WELCOME  CONST.  CO.,  INC. 
7,062,320  $ 8,323,638 


12/13/63  F.P.fl.  PiEDALUE.  EUGENE  R. 

02/27/89  PHONE  NO. 88 1 -8213 

10/30/91  100.0  9t.t 


RTF  1-1(33)17  UP 

TROY  REST  AREA  (BUILDING) 

PMS,  l COMPLETE  R.fl.  FACILITY 

SKINNER  ENTERPRISE' 

0 . 000 

* 666,095  t 6 

12/15/89  F.P.M.  MITCHELL,  JAMES  D. 

03/05/90  PHONE  NO. 295-5762 

**12/30/91  95.5  BY  09/01/90 


RTF-BRF  7-1(36,23 
DARBY  - S. 

RTF-BRF  7-1(37)31 
DARBY  - N. 


G,  65,  PMS,  l STR'S. 


WASHINGTON  CONSTRUCTION 


16.62? 


10,517,746  $ 10,756,952 


12/15/89  F.P.M.  JOHNSON,  ROBERT 

01/26/90  PHONE  NO. 621-6668 

09/18/91 


100.0 


101.9 


IP  90-11109)25 

ST.  REGIS  RIVER  BRIDGES 


STR.  REPAIR 

0 . 000 


FRONTIER-WEST,  INC. 
t 687,161  $ 508,661 


02/02/90  F.P.M.  CHEZiCK,  LAWRENCE  J. 

03/19/90  PHONE  NO. 626-6457 

06/12/91  100.0  9o . 0 


RTF  1-2(66)165 
JAVA  - SUMMIT 
RTF  83-2(6)76 
SWAN  LAKE  - N. 


PMS  OVERLAY,  3 & C 


NELCON,  INC. 


* 1,561,982  * 1,694,998 

gtati  documents  collects 


05/06/90  F.P.M.  CHR1S1NGER, KENNETH  L 

05/22/90  PHONE  NO. 756-7056 

08/29/91  6Y  09/01/90 

1 00 . 0 


»*  ESTIMATED  COMPLETION  DATE  ONLY 


199? 


^wKT’3 


MONTANA  STATE  LIBRARY 
1515  E-  6th  AVE. 
HELENA,  MONTANA  59620 


CAIE:lS/ll/?i 


PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION 


TYPE  OF  WORE 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/91 
***  MISSOULA  DISTRICT  **♦ 
PRTRETONTROTR 
mim]_ 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 


PAGE  NO:  3 

fiORTCDEFTrDF^ANSPORTATTOOflRAnER 
mw  W "TCRtENT -miWT'Y  tDNST.' ' ' V FONT. 
MORE  DEG.  PROJECT  TIME 

FR_QJ_.CpM_P_,_ COHPL EJE  _ USED 


BHF  1-1122:6  3TR.  WIDENING 

N.U.  OF  TROY 
F 1-1(28)0 
TROY  - U. 

HES  56-2(3)30 
3 LQC'S.  - S.  OF  TROY 
FH  62-114)27  (RS  508) 

YAAK  RIVER  ROAD 

16.678 


RIVERSIDE  CONTRACTING 


08/07/90  F.P.M.  MARIN,  GARY  R. 
06/13/90  PHONE  N0.756:7024 
**06/30/92 


A, 420,830  f 4,125,815 


93.3 


91.0 


IR  90-2(78)94 
MISSOULA  - W, 


PCCP  REHABILITATION  DIAMOND  SURFACING, INC 


11,219 


4,633,334  $ 4,709,463 


10/05/90  F.P.M.  MAAfil.  WILLIAM  C. 

11/15/90  PHONE  NO. 549-0491 
**11/28/91  98.0  1 ! 6 . 7 


RS  263-1(6)1  G,  GS,  i PUS 

MIJLLAN  ROAD  (E.  SECT.) 

5.666 


WESTERN  MATERIALS,  INC. 
2,024,808  i 1,970,974 


03/11/91  F.P.M.  WILLIAMS,  JAMES  R. 

03/28/91  PHONE  NO. 72 1-1769 

09/26/91  100,0  92.9 


SMP  1899(90) 

MAINT.  STOCKPILE  - DIST.  ttl 

CRUSH  i STOCKPILE  GRAVEL 

SCHELL INGER  CONST  CO, 

0.000 

$ 390,530  $ 422,329 

03/11/91  F.P.H.  CHR I SINGER ,KENNETH  L 

04/16/91  PHONE  NO, 756-7056 
**11/28/91  93.0  BY  il/01/9 


5MP  2099(90) 

HAINT.  STOCKPILE  - D1ST.  *1 


CRUSH  i STOCKPILE  GRAVEL 


0 . 000 


PERFECT  CONCRETE,  INC 
$ 411,975  5 440,001 


03/11/91 

F.P.M.  lGliER,  SUSAN  C. 

05/06/91 

PHONE  (NO. 253-6853 

09/ 1 9/9 i 

100.0 

BY  11/01/9) 

F 1-2(31)123 

LaSHLLE  RD.  INT . - K AL 1 SPELL 


SIGNING,  E SIGNALS 

0,000 


MONTANA  LINES,  INC 

i 269,629  $ 170,537 


03/29/91  F.P.M.  T0H6RINK,  DAN 

09/06/91  PHONE  NO. 756-7023 

**11/26/91  63- 2 


RTF  7-2 ( 13)95 


STR,  REHAB, 


FRONTIER-WEST,  INC. 


06 ■ 04/91  F.P.M.  CHE.ICk,  LAWRtNCE  I. 
phone  no. 826-445? 


**  ESTIMATED  COMPLETION  DATE  ONL 


DAIE:i2/il/?l 


PROJECT  NUMBER  MILEA6E 

PROJECT  DESIGNATION 

KMnBfflfBr‘W."-'nSSDDLT\" 

RTH  0113(41 

HIGGINS  AVE.  BR.  - MISSOULA 

0.000 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  RtPORT  FOR  PERIOD  ENDING  11/30/91 
***  HISSOuLA  DISTRICT  *>* 

PRiarCORTRACTCiK 



TYPE  OF  WORK  CONTRACT  CONTRACTOR 

AWARD  AMT,  PAYMENJS__ 


$ 165,024  i 105,465 


PAGE  NO:  3 

HORTTBEpT:-Cp-TRflHSPBPTfiTTOR~HfiRfiGEft 

' AMD-  DTAlt  PFRCERT ' PERCENT  ‘ V EONETT  * V CT  NT 

WORK  BEG.  PROJECT  TIME 

PROJ.COMF.  COMPLETE  USED 

~'7TPW 1 

*♦11/60/91  BY  10/15/91 


94.  P 


RT  01003(1) 

STR.  REM. (2),  G.  GS,  ~ 

PMS 

WESTERN  MATERIALS,  INC. 

06/04/91 

F.P.M.  COLYER.  SUSAN  L. 

ALBERTON  - NINEHILE  (2  LOCS.) 

06/13/91 

FHUNt  NU. 250- 605 3 

0.400 

$ 

113,138  i 99, !0o 

10/02/91 

100. 0 BY  I.i9/i,i  1/91 

F-FH  5-4(9)168  i FH  12-1(3) 

G,  GS,  PNS,  l STR. 

WASHINGTON  CONSTRUCTION 

07/02/91 

F.P.M.  PIEDALUE,  EUGENE  R. 

FORT INE  - N. 

00/09/91 

PHONE  NO. 861-2213 

4.094 

$ 

4,4a7,491  i 1,440,262 

**10/ 30/92 

32.4  36.0 

RS  269-1(9)0 

WIDEN  i PhS  OVERLAY 

AT  PAVING,  INC. 

07/11/91 

F.P.M.  JOHNSON,  ROBERT  L. 

HAMILTON  - CORVALLIS 

08/05/91 

PHONE.  NO . 32 1-4460 

4.793 

$ 

1,593,355  $ 1,159,190 

**06/30/92 

72.6  53.7 

HES  33-1(5)55 

BRID6E  END  TREATMENT 

OHO  CONSTRUCTION  INC 

00/26/91 

F.P.M.  CHRISINbER, KENNETH  L 

S.  OF  REI FORD 

10/03/91 

PHONE  NO. 756-70 J5 

0.500 

$ 

23,343  % 16,834 

10/07/91 

1 00 . 0 

HISSOuLA  DISTRICT  TOTALS: 

* 58,252.838  t 68,725,224 

W)J) 

***  BUTTE  DISTRICT  *** 

F 24-2(8)43 

WIDENING,  PHS  OVERLAY, 

S l C 

JIM  GILMAN  EXCAVATING  INC. 

09/05/89 

r.P.H.  ENG3TEDT , CARL 

OVANDO  - E. 

10/05/89 

PHONE  NO. 444-6326 

12.200 

$ 

4,063,746  i 4,277,279 

08/30/91 

100.0  04.6 

RT  '*6-7(3)50 

SEAL  i COVER 

JIM  GILMAN  EXCAVATING  INC. 

05/04/90 

F.P.M.  WILLIAMS,  PAUL 

E.  OF  WISE  RIVER  - E. 

08/ 06/90 

PHONE  NO. 603-629" 

5 . 700 

1,349,241  i 1,384,592 

09/ 17/91 

100.0  90.0 

**  ESTIMATED  COMPLETION  DATE  ONLY 


DATE: 12/ 11/91 


PROJECT  NUMBER  MILEAGE 

fROJEC_LPES_ISNAJJQN_ 


MUNThNA  DEPARTMENT  OF  TFANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/91 

***  BUTTE  DISTRICT  ***  PAGE  NO:  9 

pRIfTCONTRSCTOR  RflROtPTrDF'TRARSPORTATTOOAfiAGER 

IiBElM  ‘ ATIAPTT UTffiT ' * PFRr tftT ' PERCENT' ~ y CURST. ' VCIJRT . 

TYPE  OF  WORK  CONTRACT  CONTRACTOR  WORK  BEG.  PROJECT  TIME 

AWARD  AMT.  PAYMENTS  PROJ.COMP.  COMPLETE  USED 


RT  22(11)  LEVELING,  S & C 

WHITEHALL  - U. 

RT  22(12) 

EL)  PARK  FRONTAGE  RD. 

RTF  69-1(6)0 
WHITEHALL  - KERB'S  JCT. 

RTS  359-1(1)0 
KEBB'S  JCT.  - CARDWELL 
RTS  991-2(1)9 

CRACKERVILlE  - OPPORTUNITY 

30.900 


JIM  GILMAN  EXCAVATING  INC. 


05/09/90  F.P.M.  WILLIAMS.  PAUL 

08/06/90  PHONE  NO. 683-6290 

09/17/91  BY  / / 


0 $ 


RS  590-1(7)27  G,  GS,  PMS,  6 PIPE  SWAN  AND  SONS  CONST.  CO. 

DEEP  CREEK  BR.  - N. 

0.697  $ 567,017  $ 529,392 


03/07/90  F.P.M.  SAUNDERS. LESLIE 

09/09/90  PHONE  NO. 222-8199 

10/31/91  100.0  165.  u 


BRF-F  89-1(5)8  STR.  i APPR'S. 

MADISON  RV.  - E.  OF  NORRIS 

0.000 


COP  CONSTRUCTION  CO. 
1,735,825  $ 1,690,073 


10/05/90  F.P.M.  WiEBE,  HAROLD 

11/02/90  PHONE  NO. 685-3290 
**06/30/92  99.5  98.3 


E 8-2(29)96 

EAST  HELENA  - E.  I W. 


PCCP  l STR,  REHAB. 


3.951 


DICK  ANDERSON  CONSTRUCTION 
1,38a, 575  $ 1,219,765 


03/11/91  F.P.M.  ENbSTEDT , CARL 

09/15/91  PHOfs'E  NO. 999-6386 

**06/30/92  87,8  86. o 


H 1816(5) 

ELIZABETH  WARREN  AVE.  - BUTTE 


G,  GS,  PMS 


0.996 


JIM  GILMAN  EXCAVATING  INC. 
609.397  $ 699,633 


03/11/91  F.P.M,  HElD,  TERRY  (ACTING' 

09/22/91  PHONE  NO. 999-2903 

10/15/9!  100.0  9 6.7 


RS  28^-3(2)16 
BROADWATER  CO.  LINE  - S.E. 


GS,  FHS,  S i C 


22.329 


JIM  GIlMAN  EXCAVATING  INC. 
595,188  t 560,187 


03/11/91  F.F.M.  0 BRIEN, MURRAY  l ACT ) 

03/21/91  PHONE  NO. 999-3229 
**06/30/92  99.1  9i.| 


♦ ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/91 

DATE:  12/11/91  »**  BUTTE  DISTRICT  *** 


PRIME  CONTRACTOR 

NGRT.DEPT'DE  TRANSPORTATION  MANAGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEA6E 

TYPE  OP  WORK 

ORIGINAL 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

AWARD  DATE 
WORK  BEG. 
PROJ.COMP, 

PERCENT  PERCENT-"7/- CONST." 
PROJECT 

COMPLETE 

'Yimr. 

TIME 

USED 

RRP  9139(66)  LU 

VAR.  LOG'S.  - DIST.  il  l 12 

0.000 

fifi  SIGNING  6 PVMT.  HKGS. 

MONTANA  LINES,  INC 

i 923,657  i 938,837 

09/09/91 

06/10/91 

09/20/91 

F.P.M.  DOUGHERTY,  HUGH  (ACT 
PHONE  NO. 994-3229 

100.0 

BY  11/01/9 

HES  11-1(20)21 

S.  OF  EMIGRANT 

0.380 

SLOPE  FLATTEN,  i DELINEATION 

STANDISH  CONSTRUCTION 

$ 58,333  $ 53,309 

09/09/91 
07/1 3/9 i 
**06/30/92 

F.P.M.  SAUNDERS, LESLIE 

PHONE  NO. 222-3T9 

93.0 

233.3 

IR  15-9(68)193 

CEDAR  ST.  INTERCHANGE-HELENA 


TRAFFIC  SIGNALS 


0.000 


SKINNER  ENTERPRISES 
$ 95.689  $ 51.959 


06/09/91  F.P.M.  ENGSTEDT,  CARL 

OB/19/91  PHONE  NO.  1(99-6386 

10/10/91  100.0 


58.5 


F 8-9(19)57 
WINSTON  - N. 


HILL,  FILL,  PMS  OVERLAY 

8.300 


RIVERSIDE  CONTRACTING 
* 8,278,178  $ 8,082,757 


06/09/91  F.P.M.  McCORMICK, THOMAS 

07/22/91  PHONE  NO. 266-3925 
**11/20/9!  91.7  91.1 


RS  278-1(6)0  6,  63,  i PMS 

JACKSON  INTERCHANGE  - W. 

8.700 


JIM  GILMAN  EXCAVATING  INC. 
1,821,655  f 275,010 


06/04/91  F.P.M,  WILLIAMS,  P'AUL 

08/26/91  PHONE  NO. 683-6290 

**06/30/92  15.1  28.0 


M 1805(9) 

HOLMES  AVE.  - BUTTE 


8,  85,  PMS 


1.598 


jim  gilman  excavating  inc. 

849,903  $ 679,530 


06/09/91  F.P.M.  HElD,  TERRY  (ACTING) 

07/29/91  PHONE  NO. 494-2903 
*♦06/30/92  79.4  100.0 


RTF  9-1(15)23 
Mac  DONALD  PASS  (W.  SIDE) 
RTF  13-5(1)93 
THREE  FORKS  - W. 

RTF  29-4(14)83 
HARRISON  AVE.  - BUTTE 
RTF  29-4(15)78 


PMS  OVERLAY,  S t C 


JIM  GILMAN  EXCAVATING  INC. 


06/04/91  F.P.M.  WILLIAMS,  PAUL 

08/05/91  PHONE  NO. 683-6290 

**06/30/92 


*♦  ESTjMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPA8 THEMT  O'-  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  li/30/91 

DATE ; IE/ 1 1 /9 1 __  _ _ _______  _ ***  BUTTE  DISTRICT  ***  __  __  __  PAGE  NT:  6 

PfiTHE-CGR7RfirT3i;  hortcdeptc'of  transfortatior  hanagef 

UIHFIKAr  mW  DATir " * PFRCtTir  " PIRCCTCT  ' T CONST."  ~ V UTTNT. 

PROJECT  NUMBER  MILEAGE  TYPE  OP  WORK  CONTRACT  CONTRACTOR  WORE  BEG,  PROJECT  TIME 

PROJECT  DESIGNATION  AWARD  AMT.  PAYMENTS  FROJ.CGHP,  CONFUTE  USED 

ranr-T. 

RTF  69-1 (7)32 
BOULDER  - S. 

RTS  229-1(1)0 

H.  MONTANA  AVE.-  N.  OF  HELENA 
RTS  518-111)0 
MONTANA  CITY  ROAD 
RT  17586(1) 

CENTENNIAL  DR.-  U.  OF  BUTTE 
RTM  1801(1) 

BREWERY  BYPASS  - BUTTE 
RTM  5809(9) 

N.  MONTANA  AVE.-  HELENA 

39.868  $ 2,050,912  $ 951,279  l6,i  57,6 


IA  15-1(78)61  PARTIAL  INTERCHANGE  LIGHTING  SKINNER  ENTERPRISES 

N.  DkLON  INTERCHANGE 
IR  90-1(10)229 

CONTINENTAL  DRIVE  INT.-  BUTTE 

0-000  $ 218, 590  $ 78,532 


07/02/91  F.P.M,  HUNTER, LARRY 

10/18/91  PHONE  NO. 782-179? 

**06/30/92 


35.9 


9.7 


HES  59-2(3)50 
N.  OF  SINGLING 


SLOPE  FLATTENING  L SIGNING 


LA  CONSTRUCTION 


0.799 


97,304  $ 16,E12 


07/02/91  F.P.H.  SAUNDERS, LESLIE 

09/11/91  PHONE  NO. 222-6199 

10/23/91  100.0  9 fi.i) 


F 19-1(16)8 

MAIN  6 COMMERCIAL  - ANACONDA 


TRAFFIC  SIGNALS  6 SIGNING 


0.000 


PAVLIK  ELECTRIC  CO. 
26,895  $ 21,779 


07/30/91  F.P.M.  DOUGHERTY,  HUGH  (ACT 

09/17/91  PHONE  NO. 191-3221 

10/22/91  100.0  31.1 


RS-BRS  231-1(3)0 
GREEN  MEADOW  DR.  - HELENA 


3,  GS,  PMS,  & STR 1 S . 

3.09? 


MARONICK  CONST.  CO.,  INC 
2.368,371  t 622,818 


07/30/9 1 F.P.M.  ENGSTEDl.  CARL 

08/26/91  PHONE  NO. 991-6326 

♦*06/29/92  26.3  28. 5 


BR  9001(12) 


STR.  I AFPR'S. 


TAMIETTI  CONSTRUCTION  CO. 


06/28/91  F.P.M,  HiEBE , HAROLD 
PHONE  NO. 685-329/ 


**  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEFARTfiENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/91 


*♦*  BUTTE  DISTRICT  *** __  PAGt_ND : 7 


rON; . DtpT . "OF  TRANSPORTATION  RANAGER 
' ‘ PERCENT  “ PERCENT  ' Y CONST  " ‘ Y EDNT". 
PROJECT  TIME 

COMPLETE  USED 

PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

ORIGINAL 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

AWMB  DATE 
WORK  BEG. 
PRO J.  COMP. 

mmrnv  mv -■  sir  or  m utur * ■ ' " * 

0.130 

$ 093,676  % 109,673 

W/TT/Tl 

**09/16/92 

37.0  17.5 

BRF  29-1(18)50  STR. 

JEFF.RV.-  N.  OF  TWIN  BRIDGES 

0.693 

& APPRS.  (NEW  ALIGNMENT ) 

JIM  GIlHAN  EXCAVATING  INC. 

$ 1 ,778,982  $ EE  1 ,39a 

08/28/91 
09/29/91 
**11/ 16/92 

F.P.M,  GILMAN.  ROBERT 

PHONE  NO. 489-5069 

12. A 19.7 

RR5-BRS  205-1(13)28 

RROP  REPLACEMENT  £.  APPRS. 

DICK  ANDERSON  CONSTRUCTION 

i 0/30/91 

F.P.M.  SAUNDERS .LESLIE 

BN  RROP  - N.  OF  BOZEMAN 

/ / 

FHONE  NO. 222-8199 

0.517 

i 2,726,519  $ 0 

**09/28/92 

0,0 

EQTTT  E1STR1ET" TETAIEI 

’""VET  91i91  E7T " ’ V T57 8991 9B9 

bC  .o 

***  GREAT  FALLS  DISTRICT  »** 

RTF-BRF  2n-1(29)23 
GREENOUGH  HILL  - N. 

G,  GS,  PMS,  5 i C,  i STR. 

3.936 

NELCON,  INC. 

t 3,686,020  $ 9,298,590 

03/08/89 

08/22/89 

08/19/91 

F.?.M.  STEEN,  GARY 

PHONE  NO. 727-9350 

100.0 

95.1 

F 1-3(18)256 

PMS  OVERLAY 

RIVERSIDE  CONTRACTING 

12/T/90 

F.P.M.  LEO.  DENNIS 

CUT  BANK  - E. 

F 1-3(19)255 

02/04/91 

10/21/91 

PHONE  NO. 939-2970 

MAIN  ST.  - CUT  BANK 

15.790 

J 3,292,027  $ 3,262,069 

100.0 

32.7 

BR  9008(11) 

TETON  RV.  - 1 HI.  S.  OF  LOMA 

STR.  4 APPR'S. 

0.139 

EDWARD  T.  CORPS  CONST. 

i 263,890  $ 133,597 

03/11/91 

08/12/91 

**06/30/92 

F.P.M.  NILMuT,  DOUG 

PHONE  NO. 622-5369 

97.1 

56.9 

F 10-2(18*62 

LQMh  - BIG  SANDY 

G,  GS,  PMS,  6 STR'S. 

20.92B 

SlETTEN  CONSTRUCTION  CO. 

* 6,953,186  $ 9,990,998 

03/11/91 

09/15/91 

**10/28/92 

F.P.M.  ENDERSON.  GlEN 

PHONE  NO. 739-9205 

71.7 

65.1 

*»  ESTIMATED  CQMPlETiON  DATE  ONLY 


DATE: 12/11/91 


PROJECT  NUMBER  MILEAGE 

f ftOJE  CJ_  DE  S j 6N  A j J ON_ 


TYPE  OF  WORT 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/91 
***  GREAT  FALLS  DISTRICT  *** 

pRTRrcONTRACTOR 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 


PAGE  NO:  B 

HORTTDEPTJ- OF’TRARSPORTATIOOANAGFR 

mw  mr  ~ ' p tRCEnr  ■ pfpiftt  * r const,  * ■ v com; 

WORE  BEG.  PROJECT  TIME 

PRO J. COMP.  COMPLETE  USED 


RRP  9139(66)  U2  RR  SIGNING  & PONT.  MKGS.  MONTANA  LINES,  INC 

VAR.  LOTS.  - DIST.  13 

0.000  $ 178,301  $ 175, 9B8 


09/09/91  F.P.M.  GREGORY,  DOUGLAS 

05/08/91  PHONE  NU. 355-9309 

**06/30/92  98.0  BY  l.i/oi/Ri 


M 571213)  6,  GS,  & PMS 

19TH  AVE.  - HAVRE 

0.900 


BALTRUSCH  CONST.  CO., INC. 
659,318  i 616,396 


09/09/91  F.p.M.  TRPFTZ,  GORDON 

05/ Ob/ 91  PHONE  N0.353-cbl6 

**06/30/92  93.5  100.0 


F 3-9(9)101  PMS  OVERLAY 

9 Ml.  S.E.  OF  BROWNING  - S.E. 

9.200 


RIVERSIDE  CONTRACTING 
1,381,992  $ 1,352,831 


05/02.91  F.P.M.  LEO,  DENNIS 

05/20/91  PHONE  NO. 939-2970 

**06/30/92  97.9  98.7 


F 29-3':  19)83 
R06ERS  PASS  - W. 


HILL,  PMS  OVERLAY,  S & C 

8.100 


RIVERSIDE  CONTRACTING 
f 2,533,616  i 2,995,320 


06/09/91  F.P.M.  STEEN,  GARY 

06/20/91  PHONE  NO. 727-9350 

10/08/91  100.0  BY  10/15/91 


RS  218-1(3)19 
E.  OF  CONRAD  - E. 


WIDENING,  PMS  OVERLAY 

5.910 


RIVERSIDE  CONTRACTING 
t 1,060,939  $ 1,091,985 


06/09/91  F.P.M.  W ICEMAN,  TERRY 

06/17/91  PHONE  NO. 278-7931 
**06/30/92  98.0  78.0 


RTS  221-1(1)29 
BAIN  ST.  - DUTTON 
RTS  365-1(9)0 
CENTRAL  AVE.-  BRADY 
RT  81005(1) 

BRADY  - COLLINS  (FRONTAGE  RD.) 
RT  81006(1) 

BRADY  - MIDWAY  (FRONTAGE  RD.) 


PMS  OVERLAY,  3 l C 


17.690 


SLETTEN  CONSTRUCTION  CO. 


» 995,611  * 866,268 


06/09/91  F.P.M.  W ICEMAN,  TERRY 

06/26/91  PHONE  NO. 278-7931 

**06/30/92 


91.6 


86. 1 


IP  15-9(67)216 


MILLING,  PMS  OVERLAY,  S l C,  RIVERSIDE  CONTRACTING 


07/30/91  F.P.M.  THOMSON,  BOB 

phone  no. 727-9350 


**  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/91 


DATE: 12/11 / 


PAGE  NO:  9 


PROJECT  NUMBER 
PROJECT  DESIGNATION 
STOET  AUGUSTA'  1 NTETOfflET 


F 80-1(9)96 
ARROW  CREEK  BRIDGE 


MILEAGE  TYPE  OF  WORK 

i:ilF,Tfflr51FW 

11.611 


HES  1-7(13)425 
US  2 - HARLEM 


F 1-7(9)430 
FORT  BELKNAP  - E. 


0.000 


0.000 


16.372 


RIPRAP  PLACEMENT 


INTERSECTION  LI6HTIN6 


6,  63,  RMS,  i STR'S. 


AR  3190129)  STR.  REPAIR 

SMELTER  AVE  O-PASS-GREAT  FALLS 

0.000 


— PRTHE'CORTRBCTOK  " 

RCNITDEFiror'TRANSPORTATinR"  MANAGER 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

AWARD  DATE 
WORK  BEG. 
PRO J. COMP. 

?ERLENI  PERCENT  X CUNST. 
PROJECT 

COMPLETE 

X LUN 1 . 

TIME 

USED 

3,170,613  $ 1,989,023 

WJV)Tf\ 

**07/28/92 

97.0 

96.7 

S 1 L CONSTRUCTION,  INC. 

99,433  1 92,081 

07/30/91 

08/10/91 

10/07/91 

F.P.M.  ENDERSON,  GLEN 

PHONE  NO. 739-9205 

100.0 

90.0 

MIDLAND  ELECTRIC  CO.  INC. 

19,000  $ 6,709 

07/30/91 

09/03/91 

**06/30/92 

F.P.M.  GREGORY.  DOUGLAS 
PHONE  NO. 355 -9309 

97.9 

10. 0 

SK  CONSTRUCTION,  INC. 

12,715,057  $ 199,169 

08/28/91 

09/29/91 

**07/28/94 

F.P.M.  TREFTZ,  GORDON 

PHONE  NO. 353-2616 

1.1 

7.3 

TAHIETTI  CONSTRUCTION  CO. 

39,100  $ 38,166 

08/28/91 

10/19/91 

10/25/91 

F.P.M.  THOMSON,  BOB 

PHONE  NO. 727-9350 

100.0 

3.3 

" ' VTwwf.Yir 
♦it  GCESDTVE'DISTlIlCrti* 

1oD.ii 

OLANDER  CONTRACTING  CO. 

396,357  % 330,795 

02/27/90 

05/15/90 

09/09/91 

F.P.M.  GREUFE,  LARRY 

PHONE  NO. 653- 1050 

100.0 

123.2 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

1,597,633  i 1,501,058 

09/02/90 

06/20/90 

06/27/91 

F P.M.  STEWART,  DONALD 
PHONE  NO. 557-2333 

100.0 

BY  09/0 1/91 

RRS  9138(63) 

B.N.R.R.  U-PASS'S  - DIST.  19 


RTF  19-6(5)217 
SUMATRA  - E.  I M. 


0.000 


29.200 


UPGRADE  PUMPING  FACILITIES 


PMS  OVERLAY,  S i C 


**  ESTIMATED  COMPLETION  DATE  GNLi 


DAIiiie/ii/?! 


PROJECT  NUMBER 
PRCJECJ_  DESIGNATION 

F-FLH  37-1(12)9 
BUSBY  - w. 


F-BRF  32-1(4)6  U2 
MACON  - N. 


RS  438-1(7)25  U2 

25  Ml.  N.  OF  NASHUA  - N. 


F 20-114)0 

glendive  - n.e. 


F 23-3(4)108 
HAMMOND  - S.E. 


F 57-7 ( 10)326 
BUSINESS  LOOP  - GLENDIVE 
F 98-1(1)0 

BUSINESS  LOOP  - GLENDIVE 


f-BRF  32-1(4)6  Ui 
MACON  - N. 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/91 


*_**  GLENDIVE  DISTRICT  _*** _ __  PAGE  NQ:  1 * 


PRTRE  CONTRACTOR 

MORT.DtFT.~OF  TRANSPORTATION  MANAGER 

MILEAGE 

TYPE  OF  NORM 

OTHOIM 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

"i  ATWRD’MTT"' 

WORK  BEG. 
PRO J. COMP. 

PFRiFNT ' PERCENT-  ' y CONST'. ' ' V CDNT. 
PROJECT  TIME 

COMPLETE  used 

6, 

GS.  L PMS 

KIEWIT  WESTERN  CO. 

05/04/90 
07/09  '90 

F.P.M.  STROHHAYER.  DUANE  J. 

PHONE  NO. 232-1093 

9.986 

t 10.151,483  $ 9.626,543 

*‘06/30/93 

94.8  94.7 

FENCING  6 SEEDING  (NEGOTIATED 

ASS  I N I BO  I ME 

& SIOUX  TRIBES 

05/29/90 

F.P.M.  QUALE,  KENNETH 

TRIBAL  CONTRACT) 

07/09/90 

PHONE  NO. 365-2877 

0.000 

i 207.929 

% 160.835 

**06/30/92 

77.4 

BY 

FENCING  L SEEDING  (NEGOTIATED 

ASSINIBOINE  t SIOUX  TRIBES 

05/29/90 

F.P.M.  QUALE,  KENNETH 

TRIBAL  CONTRACT) 

07/09/90 

PHONE  NO. 365-2377 

0.000 

i 69,566  $ 43,594 

**06/30/92 

62.7 

BY  / / 

18.562 

PMS  OVERLAY 

$ 

BORDER  STATES  PAVING, INC. 

2,184,786  $ 2,241.671 

06/04/90 

07/11/90 

08/23/91 

F.P.M.  WOLF,  LARRY 

PHONE  NO. 365-5296 

100.0 

102.0 

11.000 

WIDENING,  i 

PMS  OVERLAY 

$ 

BORDER  STATES  PAVING, INC. 

2,821,024  $ 2,785.938 

07/09/90 

03/20/90 

**11/30/92 

F.P.M.  SWANSON,  ROBERT  E. 
PHONE  NO. 232- 1093 

98 . 0 

112.0 

RMS  OVERLAY, 

, i RUBBER  RR  XIN6 

PORTABLE  PAVERS,  INC. 

10/05/90 

11/07/90 

**06/30/92 

F.P.M.  WOLF,  LARRY 

PHONE  NO. 365-5296 

2.555 

* 

1,604,727  i 1,611,592 

98.0 

102.7 

10.391 

WIDENING,  PMS  OVERLAY.  1 STR. 

$ 

PRINCE,  INC. 

3,955,992  $ 2,860,160 

10/05/90 

04/04/91 

**10/26/92 

F.P.M.  SAIN.  LARRY 

PHONE  NO. 653-1050 

72.8 

32.1 

*»  ESTIMATED  COMPLETION  DATE  ONlY 


PAIE:12/li/91 


PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION 


MONTANA  DEPAft  MENT  OF  TSANSPORTAT ION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/91 

***  6LEN0M  DISTRICT  ***  PaGF  NO:li 

pRTflrrDRTRfiCT0R  SORTTDEPTrGF'TfifiNSPORTSTIOB'MflASER 

TRIITIM  mW  WIT  ' ‘ PEnlcNT ' PEF.TW  “ T tONST. " " V CIUTT 

TYPE  OF  WORK  CONTRACT  CONTRACTOR  WORT  BEG,  PROJECT  TIME 

AWARD  ANT.  PAYMENTS  PROJ.CQMP.  COMPLETE  USED 


F 57-51 191 171 
SAND  SPRINGS  - W. 


SLOPE  FLATTEN,,  PUS  OVERLAY,  WASHINGTON  CONSTRUCTION 
S l C 

8.116  $ 5,090,677  $ 5,015,860 


10/05/90  F.P.N.  SiEWART,  DONALD 

11/13/90  PHONE  NO, 557-2333 

**09/23/92  98. 0 65. s 


IR  99-7(  18)235  MILL,  FILL,  i E MS  OVERLAY  PORTABLE  PAVERS,  INC. 

WIBAUX  - E.  I-  W. 

RS  261-1(9)5 
5 MI,  N.  OF  WIBAUX  - N. 

12.662  $ 1,572,238  I 1,500,319 


10/05/90  F.P.I1.  WOLF,  LARRY 

09/08/91  PHONE  NO. 365-5296 

**06/30/92 

95.9  89.9 


RS  438-1(7)25  U1  6,  GS,  i.  PNS 

25  MI.  N.  OF  NASHUA  - N. 

3.931 


WICkENS  CONSTRUCTION,  INC. 
1,291.965  t 1,189,679 


10/05/90  F.P.M.  LA  ROGUE,  ARCHIE 

10/ 15/90  PHONE  NO. 228-9978 

09/12/91  100.0  83.5 


F 25-1(17)9  6,  GS,  PMS,  8,  STR. 

9 MI.  N.  OF  CIRCLE  - N. 

7.971 


SK  CONSTRUCTION,  INC. 
5,287,999  $ 9,522,336 


12/19/90  F.P.M.  FRIEND,  DAVE 

02/12/91  PHONE  NO. 365-6377 
**08/30/92  85.5  65. o 


RS  248-2(3)12 
DANIELS  CO.  lINE  - E. 


GS,  i PMS 

13.196 


CENTURY  COMPANIES,  JV 
1,121,800  $ 379,952 


03/11/91  F.P.M.  LA  ROQUE,  ARCHIE 

06/29/91  PHONE  NO. 228-9970 
**06/30/92  78.9  108.3 


BR  9011(9) 

DIVERSION  CANAL  - INTAKE 


STR.  & APPR'S. 


0.110 


EDWARD  T.  CORPS  CONST. 
239,293  $ 221,302 


03/11/91  F.P.N.  QUALE,  k'ENNETh 

03/27/91  PRONE  NO. 365-2877 

10/15/91  100.0  68.3 


BRF  92-3(10)73  ul  STR.  REPL 

MILK  RIVER  - 3.  OF  GlASGGW 

0.290 


SLETTEN  CONSTRUCTION  CO. 
982,595  $ 971,737 


03/11/91  F.P.M,  BACON,  DAVE  W.  t ACT J 

04/01/91  PHONE  NO. 365-2877 

**06/30/92  98.0  3/. 5 


**  ESTIMATED  COMPLETION  DATE  ONL* 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/91 

DATE: 12/11/91  ***  GLENDIVE  DISTRICT  *** 

pR!firc0RTRfl(:T0R 

mm-" 

PROJECT  NUMBER  MILEAGE  TYPE  OF  WORE  CONTRACT  CONTRACTOR 

PROJECT^  DES j GNAJj_ON_ AWARD,  AMT. f_A_Y_HE_N_T_S_ 

BR  90AE < 8 ) STR.  i APFR  S.  TRACY  COWDREY  & ASSOC. 

USRS  MAIN  CANAL  - SAVAGE 

0.000  i 119,518  $ 1,195 


PATE  NO:  12 

RONT/rEFTruF'TRAMTATIOfilAMGEF 
If  BIT  " PtRlcFfT " PERT  ENT’ ' Y EElNET. " ' V FONT  . 
WORK  BEG.  PROJECT  TIME 

.PKPi*CO]lP..„  CflNPLETE USED 


03/29/91 
> i 

**05/30/92 


F.F.M.  QUALE,  KENNETH 
PHONE  NO. 365-2977 
1 , 0 


1 j.u 


RRP  9139(66)  U3  RR  SIGNING  & FVMT,  MKGS.  MARI  RITE  LINES  OF  MONT.. INC 

VAR.  LOC‘S.  - DIST.  *9  1 15 

0.000  % 325,956  * 297,623 


09/09/91  F.P.M.  WOLF,  LARRY 

06/17/91  PHONE  NO. 365-5296 
**06/30/92  88.4  BY  11/01/91 


F 1-10(23)581  PMS  OVERLAY 

WOLF  POINT  - W. 

10.559 


BORDER  STATES  PAVING,  INC. 
2,788,279  I 752,119 


09/09/91  F.P.M.  BALDWIN, JAMES 

06/13/91  PHONE  NO. 767-5701 

**07/30/92  27.0  83.3 


HES  2-1(19)4  REALIGN  INTERSECTION 

N.E.  OF  MILES  CITY 

0.000 


PORTABLE  PAVERS,  INC. 
239,378  $ 232,212 


09/09/91  F.P.M.  STEWART,  DONALD 

07/01/91  PHONE  NO. 557-2333 

10/17/91  100.0  99.5 


BR  9036(11)  STR.  & APPR‘S. 

WOODY  ISLAND  COULEE 

0.187 


COP  CONSTRUCTION  CO. 
397,758  % 377,126 


05/02/91  F.P.M.  PETERSON,  LES 

06/03/91  PHONE  NO. 365-5296 

10/16/91  100.0  9h.7 


F 37-2(9)63 
ASHLAND  - E. 


PMS  OVERLAY,  MIN.  HID.,  S l C BORDER  STATES  PAVING, INC. 


13.600 


i 3,202,006  $ 1,985.256 


06/09/91  F.P.M.  SWANSON,  ROBERT  E. 

07/02/91  PHONE  NO. 232-1093 
**06/28/93  62.0  96.9 


RS  253-1 (3)1 
1 HI.  N.  OF  TERRY  - N. 


LEVELING,  S 6 C 

15.579 


PORTABLE  PAVERS,  INC. 
572,979  $ 553,365 


06/09/91  F.P.M,  WOLF,  LARRY 

06/29  '91  PHONE  NO. 365-5296 

09/27/91  100.0  BY  09/01/9 


RTF  1-9(19)958 


LEVELING,  RUT  FILLING,  S i C PORTABuE  PAVERS,  INC. 


06/09/91  F.P.M.  BALDWIN, JAMES 
PHONE  NO. 787-5701 


**  ESTIMATED  COMPLETION  DATE  ONL v 


DAIE:ia/ll/91 


PROJECT  NUMBER 
PROJECT  DESIGNATION 
v/TUTMTA”*"in 
RTF  22-8(11)58 
MEDICINE  LAKE  - N. 

RTF  23-1(14)28 

28  HI.  S.  OF  MILES  CITY  - S. 


MILEAGE 


25.400 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/91 
***  GLENDIVE  DISTRICT  *** 

PRTfirmTFACTOR 

TfolFIM 

TYPE  OF  WORK  CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 


PAGE  NO: 1 3 

hort:DfFt:-gf  TRAR3P0RTATT0R-HARfl5FR 

' If  DTiTF ' * Ptfi W ■ PFFtENT ' V CONST.  * ' V FONT'. 
WORK  BEG.  PFOJECT  TIME 

PROJ.lOMP.  COMPLETE  USED 

‘"077uFm 
♦*06/30/92 


$ 837,484  $ 521,230 


62.2 


7 0.0 


RTF  27-3(4)69 
WIBAUX  - S. 


LEVELING,  FMS  OVERLAY,  S & C PORTABLE  PAVERS,  INC. 


20.000 


529,121  t 479,21? 


06/04/91  F.P.H.  WOLF,  LARRY 

07/22/91  PHONE  NO. 365-5296 
09/24/91  100.0 


F 27-2(6)29  SLOPE  FLATTENING 

S.W.  OF  BAKER 

1.500 


PYLE  INC, 

128,139  $ 111,889 


07/02/91  F.P.M.  SCHNEIDT,  JOE 

07/24/91  PHONE  NO. 623-4025 

10/01/91  100.0  44.4 


BP  9013(7)  STR.  I APPR'S. 

PENNEL  CR.-16  MI.  NW  OF  PLEVNA 

0.208 


MACK  IN  CONSTRUCTION  CO 
160,168  $ 97,197 


07/02/91  F.P.M.  SCHNEIDT,  JOE 

08/26/91  PhONE  NO. 828-4025 

**06/30/92  60.7  BY  11-15/91 


KS  322-1(1)11  STR.  & APPR'S. 

LITTLE  BEAVER  CR.-  SE  OF  BAKER 

0.417 


COP  CONSTRUCTION  CO. 
722,172  $ 0 


10/02/91  F.P.M.  SCHNEIDT,  JOE 

/ / PHONE  NO. 828-4025 

**11/23/92  0.0 


F 57-5(16)192 
BIG  DRY  CREEK  - W. 


G,  SS,  PMS,  & STR. 


8.805 


WASHINGTON  CONSTRUCTION 
5,466,600  t 


10/02/9 1 F.P.M.  WQLP,  LARRY 

/ / PHONE  NO. 365-5296 
**12/22/92  0.0 


1R  94-4(44)138 
MILES  CITY  - E.  I «, 


PMS  OVERLAY,  S i C 

1 1.303 


PORTABLE  PAVERS,  INC. 
I 2,048,444  $ 


10/30/91 
i ! 

0 **10/30/92 


F.P.M,  STEWART,  DONALD 
PHONE  NO. 557-2333 

0.0 


*•  ESTIMATED  COMPLETION  DATE  ONLY 


DAJEi12/11/9] 


PROJECT  NUMBER 
fRPifCT.DESIGNftJJCIN 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/91 

***  6L ENDIVE  DISTRICT  ***  PAGE  NO: 1 ^ 

pRIRrCORTRACTOR  RORTTDEFTrOF  TRANSPORTATION  RANKER 

TiRTOm'  ” ; JWARTT DATT  "PERI ENT ' PERCENT  * Y CONST". ' ' Y CUNT. 

MILEAGE  TYRE  OF  WORK  CONTRACT  CONTRACTOR  WORK  BEG.  PROJECT  TIME 

AWARD  AMT.  PAYMENTS  PRO J. COMP.  CCMPLETE  USED 


GCFNDIVE'DTSTRICT'TOTACS: 


"i*i  BICCINGS'DISTRICT  #*» 


7?."f 


F-BRF  19-9(7)138  8.  GS,  F'MS,  S & C 

LAVINA  - W. 

8.535 


SLETTEN  CONSTRUCTION  CO. 
9,008,792  $ 9,281,279 


10/02/89  F.P.M.  OP  IE.  BRUCE  E. 

11/07/89  PHONE  NO. 856-9897 
‘*11/11/9!  98.0  99.2 


RTF  16-1(21)12 
BILLINGS  - N. 

F 16-1(25)22 

17  Ml.  N.  OF  BILLINGS  - N. 


RTF  61-3(7)39 
GRASSRANGE  - N.  I S. 
F 61-3(9)96 
N.  OF  GRASSRANGE 


BR  9056(B) 

YELL.  RV.  - E.  OF  HOSSMAIN 


IR  99-1(51)29 
POMPEYS  PILLAR  - CUSTER 


!R  90-9(71)509 

CROW  AGENCY  INTCH.  - S. 


6,  GS,  t PMS 

11.366 

WIDENING,  PMS  OVERLAY,  S l C 

11.592 


STR.  I APPR'S. 

0.360 

MILL,  FILL,  l PMS  OVERLAY 

22. 78* 

PMS  OVERLAY 

7.917 


$ 


t 


$ 


$ 


t 


EMPIRE  SAND  AND  GRAVEL  CO. 

, INC 

07/09/90 

07/25/90 

10/20/91 

F.P.M.  SLOP,  DAVID  A. 

PHONE  NO. 298-3827 

6,922,337  $ 7,107,898 

100.0 

152.3 

SLETTEN  CONSTRUCTION  CO. 

07/09/90 

08/10/90 

**05/30/92 

F.P.M.  SACKS,  RAY 

PHONE  NO. 538 -8731 

3.797,739  $ 9,187,381 

98.0 

95.1 

SLETTEN  CONSTRUCTION  CO. 

1.570,757  i 1,591,289 

08/07/90 
06/31/90 
**06/30/ 92 

F.P.M.  TAYLOR,  DONALD 

PHONE  NO. 252-9735 

98.0 

100.0 

EMPIRE  SAND  AND  GRAVEL  CO., 

6,536,119  $ 6,699,082 

INC 

08/29/90 

09/17/90 

**11/11/91 

F.P.M.  OPIE,  BRUCE  E. 

PHONE  NO. 856-9897 

98.0 

99.2 

BORDER  STATES  PAVING, INC. 

6,139, 568  $ 5,752,301 

10/05/90 

03/27/91 

**06/30/92 

F.P.M.  R'JSSELL. RONALD 

PHONE  NO. 665-3919 

93.7 

91.1 

**  ESTIMATED  COMPLETION  DATE  ONlY 


DATE: 12/11/91 

MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/91 
*♦*  BILLINGS  DISTRICT  *** 

PAGE 

NO:  1 5 

PRIME  CONTRACTOR 

RONT.  DE7TT  T'F~  TP  ANSPORTATIOfT  MANAGER 

PROJECT  NUMBER 

PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

W1THM 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

award  Date 
WORK  BEG. 

PROJ.COMP. 

percent  PEftrofrvtmTT 

PROJECT 

COMPLETE 

~rmr. 

TIME 

U5ED 

SKP  299(90) 

MA1NT.  STOCKPILE  - DIST.  15 

0.000 

CRUSH  & STOCKPILE  GRAVEL 

i 

FISHER  SAND  AND  GRAVEl  CO. 

469,888  $ 429,496 

12/14/90 

03/06/91 

10/11/91 

F.P.H.  OP I E , BRUCE  E. 

PHONE  N0.856-‘t897 

100.0 

BY  06/30/91 

RS  500-2(2119 

MOSBY  - S. 

4.637 

6,  i SS 

$ 

AHERICAN  CONTRACTING,  INC. 

988,216  » 1,322,383 

03/11/91 

04/22/91 

09/26/91 

F.P.M.  SACKS,  RAY 

PHONE  NO. 538-8731 

100.0 

97.8 

F 57-2(13)4? 

MOCCASIN  - E.  & W. 

10.600 

ADV.  STK6.  (FOR  FUT.  RECONST.) 

$ 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

4,344,479  t 4,231,979 

04/09/91 

05/14/91 

**08/28/92 

F.P.M.  TILZEY, RONALD 

PHONE  NO. 423-5294 

97.4 

58.3 

I ft  90-7(57)361 

BIG  TIMBER  - E.  fc  M. 

16.866 

HILL,  FILL,  & PMS  OVERLAY 

t 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

5,439,592  1 5,338,718 

04/09/91 

04/29/91 

**11/30/92 

F.P.M.  NEVILLE,  GARY 

PHONE  NO. 932-4872 

98.0 

JJ  .<► 

F 28-2(16)69 

BROADWAY  AVE.  - RED  LODGE 

1.015 

PMS  OVERLAY 

$ 

MIDLAND  O'LEARY  INC. 

497,271  $ 497,915 

04/09/91 

05/09/91 

09/25/91 

F.P.M.  KEGLEY . MEL 

PHONE  NO. 245-3315 

100.0 

97.  e 

BRS  419-1(3)4 

W.  ROSEBUD  CR.  - FISHTAIL 

0.132 

STR'S.  & APPR'S. 

$ 

TaMIETTI  CONSTRUCTION  CO. 

447,706  $ 426,133 

05/02/91 

05/23/91 

**06/30/92 

F.P.M,  STUDEBAKER,  RAYMOND 
PHONE  NO. 252-7329 

95.2 

77.5 

RTF  61-3(10)83 

FRED  ROBINSON  BRIDGE  - N.  & S. 

14.000 

PMS  OVERLAY,  S & C 

$ 

SLETTEN  CONSTRUCTION  CO. 

474,111  i 450,653 

06/04/91 

07/09/9! 

♦*06/30/92 

F.P.M.  SCHUMAN,  DAVID 

PHONE  NO. 245-9802 

95.1 

95.6 

IR  90-8(115)427 

INTERCHANGE  LIGHTING 

ACE  ELECTRIC,  INC. 

07/30/91 

F.P.M.  SC HOMAN,  DAVID 

PHONE  NO. 245-9B02 


**  ESTIMATED  COMPLETION  DATE  ONLY 


PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION 

rnr  cnriniEDCHAWGr — 

IR  90*9(76)509 
CROW  AGENCY  INTERCHANGE 
IR  99-1(52)6 
HUNTLEY  INTERCHANGE 

0.000 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/91 
***  BILLINGS  DISTRICT  ♦ *» 

. PRIRE'CONTRACTOR 

bfithm 

TYPE  OF  WORK  CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 


PAGE  NQ:16 

HDfiTTDEPTT'O^'TFflRSPOHTflTIDH  MANAGER 
‘ HMD"  M7T  " ' PERCENT-  - RFRCEFT " V CONST-. " " Y IWT. 
WORK  BEG.  PROJECT  TIME 

PROJ.COMP.  CONPLETE  USED 

"00709701 
**06/30/92 


i 183,352  $ 23,08^ 


15.3 


94.9 


F-FLH  37-1 i 19)19  U2  G,  GS,  PN3,  l STR'S. 

BUSBY  - E.  t U. 

9.959 


EMPIRE  SAND  AND  GRAVEL  CO., INC 
9,933,011  $ 255,999 


03/28/91  F.P.H.  0P1E,  BRUCE  E. 

09/30/91  PHONE  NO. 856-9897 
**12/19/91  5.2 


5.9 


BRS  919-1(2)0  STR.  i AFPR'S. 

E.  ROSEBUD  CR.-S.  OF  ABSAROKEE 

0.369 


TAMIETTI  CONSTRUCTION  CO. 
615,123  $ 105,599 


08/23/91  F.P.M.  STUDEBAkER . RAYMOND 

09/12/91  PHONE  NO. 252-7329 
**12/20/92  17.2  16.7 


RS  926-219)19  PMS  OVERLAY,  S 6 C 

HANOVER  - E.  6 U. 

7.870 


CENTURY  COMPANIES,  JV 
799,510  $ 


10/02/91  F.P.M,  TIlZEY, RONALD 

10/23/91  PHONE  NO. 923-5299 
**09/22/92  0.0 


RS  500-1(1)0 

MELSTONE  - N. 


PMS  OVERLAY,  S i C 


PORTABLE  PAVERS,  INC. 


7.929 


913,037  i 


10/02/91  F.P.M.  SACKS,  RAY 

10/23/91  PHONE  NO. 538-8731 

**10/09/92  0.0 


IR  0002(32) 

BILLINGS  DIST.  - EROSION  CONT. 

35.700 


EROSION  CONTROL 


LA  CONSTRUCTION 
79,971  $ 


10/02/91  F.P.M.  SLOE,  DAVID  A. 

10/22/91  PHONE  NO. 298-3827 
**11/15/91  0.0  BY  11/15/91 


BRF-F  16-K30I1 
EAST  BRIDGE  - BILLINGS 


STR'S.  & APPR'S, 

1.108 


COP  CONSTRUCTION  CO. 
7,999,953  * 


li/01/91  F.P.M.  SCHUMAN,  DAVID 

/ / PHONE  N0.295-9B02 
**11/28/93  0.0 


**  ESTIMATED  COMPLETION  DATE  ONLY 


DATE: 12/1  i/91 


PROJECT  NUMBER  M1LEA6E 

PRO  JEC_T_  DESIGNATION^ 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOP  PERIOD  ENDING  11/30/91 

***  BILLINGS  DISTRICT  page  nQ:1? 

FRIRrCORTRBCTOR  ROROtPTTOF ' TRANSFDRTATTCN'HAHAGFR 

ffiflffiF  TOTF ' ■ PERCENT' " PERCENT  ‘ V CONST.  ‘ ' Y CENT. 

TYPE  OF  MORE  CONTRACT  CONTRACTOR  WORE  BEG.  PROJECT  TIME 

AWARD  AMT.  PAYMENTS  PROJ.CQHP.  COMPLETE  USED 


IIffJwoisTiicnoT»csr;; 


Hi*  ?*» 


7TG 


TOTfiCSTORmV'ROJECTSr 


ao:e 


